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HONOURABLE W. O. BACKUS, M.D. 


Minister of Public Works 


Edmonton, Alberta 


October 1, 1972 


To His Honour J. W. Grant MacEwan, 
Lieutenant Governor 


of the Province of Aiberta. 


Sir: 


The undersigned has the honour to submit the report of the Department 


Public Works for the year ended March 31, 1972. 


Respectfully submitted, 


W. O. BACKUS, M.D., 
Minister of Public Works. 


of 


W. A. B. SAUNDERS, P.Eng., 


Deputy Minister of Public Works 


Edmonton, Alberta, 


October 1, 1972. 


TO: 
The Honourable W. O. Backus, M.D., 
Minister, 


Department of Public Works. 


SIF: 

| have the honour to submit herewith a report covering the activities of the Department of Public Works 
for the fiscal year ending March 31, 1972. This report comprises: 

1. a report on the functions of the department 

2. an organization chart 

3. detailed procedure on calling of tenders and awarding of contracts 

4. a list of tenders called, bids received and contracts awarded 

5. a list of projects completed in the fiscal year 

6. a list of all commissions awarded to architectural and engineering consultants during the year 

7. Architectural Branch report 

8. Architectural Office, Calgary report 

9. Engineering Branch report 

10. Construction Branch report 

11. Physical Plant Division report 

12. Stock Advance Branch report and statement of operation 

13. Personnel Branch report 

14. Contracts Branch report 

15. Properties Administration Section report 

16. The Crown Properties Municipal Grants Act showing grants paid in lieu of taxes 


17. A table showing total expenditures over the last five years. 


Respectfully submitted, 


W. A. B. SAUNDERS, P.Eng., 
Deputy Minister of Public Works 
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THE FUNCTIONS OF THE DEPARTMENT OF 
PUBLIC WORKS 


The Department of Public Works is responsible for providing and maintaining suitable accommodation, the 
necessary furnishings and equipment to all departments of the government so that they may carry out their 
required functions. The Department carries out its responsibilities through two major Divisions, tne Design and 
Construction Division and the Physical Plant Division. 


The role of the Design and Construction Division is to determine the long and short term space requirements 
of other departments, and to meet these requirements through its organization of architects, engineers, technolo- 
gists and other professionals. Accommodation is provided in buildings designed and built under the supervision 
of the Division, or in premises leased or purchased by the Properties Administration Branch. 


The Physical Plant Division has the responsibility of providing a suitable environment for client departments 
in existing government buildings. The operation and maintenance of these buildings requires an organization of 
building managers, tradesmen and other workmen with assorted technical skills. The 1,700 employees of the 
Physical Plant Division carry out their duties in buildings located in every area of the province. 


The chief officials of the deparment are: 


Minister of Public Works ..... Weed eta ie cae anc moasiemarmeanedt ta astesae Honourable W. O. Backus, M.D. 
Deputy Minister of Public Works . crete LON oe ier .... W.A. B. Saunders, P.Eng. 
Director of Design & Construction Division |. FO eee che ao Wh eo lnuie Pete” 


DifSctOneOmeAKOMeCLUne we hamCiinree sretees nee ce scale anma eset anemia ones eonwene N. M. Fleming, M.R.A.1I.C. 
Project Director (Calgary) .. 4 eee ee eves, Bathory. uM: ReAsl. Ge 
Director of Engineering Branch ee terre, Sens I hie oy erect cl ose H. H. Neelands, P.Eng. 
GChichiGonsiuctionrENnGinee tac. ace cineca eeee cere ctee et nranee ice sana E. M. Silver, P.Eng. 
DikeclomotenysicalaPianteDivISionecs:..n.c me heme a cern ameareer cere. coe. n. W. S. Davies, P.Eng. 
Physical Plant Administrator Gr Pea a erence ere cota ee ere Nic cae L. A. Undershultz 
PnvsicalarlanteACMiIniStratOhe.c1. an ve eee ue eee amem ene attee ai caee sca R. C. Kendal 


DIKectomoteAdministhationeSGbanchie users ese: essen nett senee ee ere.ee ce: G. D. Menzies, M.R.A.I.C. 


Director of Accounts Branch . eee Sada eames eh Sen kn K. C. Thomas 
Property -Administrator eee es eee E. E. Wilson 
Director of Personnel Branch EEN PCR CEE ATE Oe STB ee Toho Lok Ree no eR A. B. Potvin 


CALLING TENDERS AND AWARDING CONTRACTS 


Departments of the government which need additional work space submit their space requirements to 
the Department of Public Works. If, in order to provide this additional space, a new building is deemed 
necessary, the Properties Section acquires a suitable building site and prepares a program of requirements 
for the architectural office. The architects, in turn, effect liaison with the departments concerned, and 
the actual space requirements and the purpose of the proposed building are determined. In cooperation 
with the departments which will be housed in the building, preliminary plans are drawn and, from such 
plans, an estimate of construction cost is obtained. A sum of money is submitted in the annual estimates 
for the next fiscal year for approval by the Legislature. The actual amount of money requested is depen- 
dent upon the amount of construction that this department estimates will be done in the following fiscal 
year. If actual construction is not expected in the following fiscal year, a nominal sum not exceeding 
$10,000.00 is requested to cover preliminary investigations on the site, which may include soil testing 
and/or utility line relocations. 


The design and basic construction and materials of which the structure will be built are determined 
by the Director of Design and Construction in consultation with his technical staff and with any private 
consultants who may have been commissioned. Their recommendations in the form of sketch proposals 
accompanied by a full report and budget are then submitted to the Deputy Minister for approval and 
referral to the user department. When the proposals are approved by the department concerned, the 
Minister of Public Works is requested to submit the proposal to the Treasury Board and to obtain approval 
to proceed with final plans. Detailed plans are then drawn and submitted for approval to the Deputy Minister, 
bearing the signatures of the Director of Design and Construction, the Chief Architect and the Chief Engineer. 
If approval is obtained from the Deputy Minister, the plans are then submitted to the Minister of the department 
concerned and this Minister is requested to sign the plans. Finally, the plans are submitted to the Minister of 
the Department of Public Works with a request that he obtain Treasury Board approval to call tenders on the 
project. When Treasury Board approval has been obtained, tenders are then called. 


Advertisements calling for tenders are placed in the major newspapers throughout the province and 
in trade papers, and such advertisements usually run for a period of two days. Advertisements are also 
placed in newspapers of major centres across the country for tenders on larger projects. 


The size of the project under construction determines the length of the “tender period’. All tenders 
are opened in public at two o’clock on a Thursday afternoon in the Conference Room of the Department 
of Public Works. The department will consider the use of acceptable alternate materials to those speci- 
fied during the tender period, but applications for such alternate approvals will not be accepted later than 
a stipulated time, usually fourteen days prior to the closing date of tenders. No request for the employ- 
ment of alternate materials is considered after the contract has been awarded. When it is necessary to 
issue addenda approving alternate materials or clarifying a change in design, such addenda are issued at 
least seven days prior to the closing of tenders and, incidentally, these addenda are sent by double regis- 
tered mail to any contractor who has indicated his intention to bid on the project by obtaining plans and 
specifications. The plans and specifications are available on payment of a nominal deposit to those firms 
registered in or eligible for registration in the Province of Alberta. This is refunded when the plans and 
specifications are returned to the department within a specified time limit. Additional copies of the plans 
and specifications are also sent to the Construction Associations in the major cities throughout the province 
and to the other major cities in Canada in the case of larger projects. Plan Room Services provided by 
these Associations to their members are of considerable benefit to the department, as trade contractors 
and suppliers who are otherwise unable to obtain plans and specifications may prepare their quotations 
using the facilities of the Associations. 


During the past year, the department has continued to use the services of the Alberta Bid Depository 
for all contracts exceeding $100,000.00. The Alberta Bid Depository is operated by the Alberta Construc- 
tion Association, which represents the building industry in Alberta. This system requires all subcontrac- 
tors to send to the Alberta Bid Depository any bids the subcontractor wishes to submit to a general con- 
tractor. The Alberta Bid Depository distributes to the general contractors the bids received from the 
subcontractors. 


Each tenderer must submit with his tender a sum of not less than 10% of the total tender price or a 
stipulated amount. While such deposit is usually a Bid Bond, the department accepts cash, Dominion 
of Canada Bearer Bonds or a certified cheque. At the close of the tender opening, the tender deposits 
submitted by the two lowest tenderers are held pending a review of tenders. The lowest tender is checked 
carefully by the department Tendering Committee to ensure that it complies with the specifications and 


that all subcontractors are shown and that those shown are acceptable to the department. A bid sheet is 
prepared and signed by the committee that opened the tenders and is forwarded to the Minister of Public 
Works with a press release giving complete details. Following the Minister’s approval, a letter of intent 
is forwarded by the department to the successful tender advising that contract documents are being pre- 
pared for his signature. The contract documents are prepared in duplicate and forwarded to the contrac- 
tor. When returned properly signed by the contractor, they are then signed by the Minister of Public 
Works. 


When the successful contractor returns the signed contract documents to the department, he may 
substitute his tender deposit with a Performance Bond. If he does not do this but leaves as a guarantee 
or security deposit the original certified cheque or replaces this cheque with negotiable bonds equal to 10% 
of the total tendered price, the department retains as a holdback 10% of the total of each progress esti- 
mate. However, if the contractor does substitute a Performance Bond for his original tender deposit, the 
department retains 15% of the total of each progress estimate. It will thus be seen that when the contractor 
has completed the project, the department has either: 


1. Negotiable bonds equal to 10% of the total tendered price or the amount submitted as a certified 
cheque along with the tender as a guarantee for the satisfactory completion of the contract and 
also a holdback equal to 10% of the total payments made by progress estimates, or 


2. A Performance Bond as a guarantee for the satisfactory completion of the contract and also a 
holdback equal to 15% of the total payments made by progress estimates. 


The department makes an inspection of the completed project and, if the contract has been completed 
to the satisfaction of the department, payment of the monies held back from the payment of each progress 
estimate is made to the contractor thirty days later. If the project is not completed to the satisfaction of 
the department, the payment of the monies held back from the payment of each progress estimate is with- 
held until all deficiencies have been corrected. 


Performance Bonds expire one year after the acceptance of the project, thus providing a guarantee 
for that period. If a certified cheque or Government of Canada bonds equal to 10% of the tender price 
have been deposited as guarantee for the successful completion of the contract, the security deposit is re- 
turned to the contractor progressively during the warranty year. 


On the following pages will be found a list of tenders called and contracts awarded during the fiscal 
year under review. Previous annual reports have included detailed description of the majority of the pro- 
jects under construction during the year. This section of the report has been discontinued; however, in- 
formation on specific projects may be obtained by interested parties on application to the department. Such 
applications may be forwarded to the attention of Honourable W. O. Backus, M.D., Minister of Public 
Works, Legislative Building, Edmonton, Alberta. 
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TENDERS CALLED AND CONTRACTS AWARDED 


The following bids were opened in public and contracts awarded during the fiscal year which ended 
March 31, 1972. Bids marked with an asterisk were withdrawn by the tenderers before this department had 
forwarded a letter of acceptance to the bidder, or were rejected by this department because the bidder failed 
to comply with the regulations governing the submission of tenders. Where a valid low bid was withdrawn or 
rejected and the contract awarded to the second lowest bidder, authority for so doing was obtained by Order 


of the Lieutenant Governor in Council. 


CONTRACT TENDERED FOR AND TENDERERS 


CONSTRUCTION OF PARKING LOT & DEMOLITION OF EXISTING A.L.C.B. STORE, 
LETHBRIDGE, ALBERTA. April 15, 1971. 


Bam KOSMmOONSINUCTIOMESCIVICES Utd y ve ice an saes constr ce eeectesrinse mucus oc seach secngasegarnucescccsseeee 
KenVOoocmenginceningaConsthietOnaltd. we. jam ett tern cess Serhan wecace toi neous 
GEikatomViasOnnvmGOnSthuCtOny ELCs er ct tese ta tns eee ogre gare een conan enon peenccten sccsey acetone 
MOMostiUpPMGONStUCHOMmC One [tC etar ics cece. cimtennatte. vcore cc sneeciic ule seer asa sicemmctep es sat awarded 


DEMOLITION & REMOVAL OF TEES & PERSSE BUILDING, 
EDMONTON, ALBERTA. April 15, 1971. 


EFINOS Tem OIMISO Mims eA oN teeta nr rit oe emir eae R,, seer Se ck SEM see aaa see (By Gov't.) 
XCD VEE DEMO OMG CO) mete tis ekteet es crete Nien ora ne Sh ty cr cr atten am ance ctl sguthe (By Gov't.) 
INES TBYETRYONTIKSL OD TEC Rae es ccecnistco se eestee eae Oke: ae ae aR ne a i ir (By Gov't.) 
WesteCountmDeVGlODMemntsi Ltd sue nee n utente teem ment adres este ament tree saciarsememtanoninc (By Gov't.) 


ARTS COMPLEX, PHASE |, S.A.I.T., CALGARY, ALBERTA. May 6, 1971. 


EAINGMCONSINUICTION Mm mE CUI Ime nn ta LUC ren cecesn reese eet aes tenes seen ctw cater wet Sa aeenieh Oacina sues aor e nee 
CommonwealthmGonsthucuommGom tC yam eereeetncer en tar enue eve Ne ten se einai s ease trees 


Canam GOnsituCiiOmmG om Ut tee te cease eects eee tates ees ee culs nares aheaes cat eee See aay 
Big GonsSinucoonie GO tm let Cl mann iets wernt, eke re waren ar one ee nuns cae. Ae enn ocei creeie ne eer or api 
PNITATVVEStmGCOMStHUCUIOM mtn cree ee ey ie enna Turse cote hn cartes REMC EEE ota awarded 


ERECTION & COMPLETION OF A TREASURY BRANCH, 
INNISFAIL, ALBERTA. May 6, 1971. 


ea Griebe COnstiucuonn Gop letclpeecsestce cr ear cn ye eee Mee eR ae ge ecetaraertn cane toe etna iar as 
MemavisiiMckayece Con LEtds, sqrt accteccretnec tec gra er ene ene eeeemeanear bee cata kale aria ie asia arnes Sethnatte 
Bouldera GOnsinuctioneeEulldersaietdls ee eenctcncen a: een eer a eee et mete reer cose cones ce eeeReS. ccateee aeons 
OV. COm G ONSTHUCTION) | CO sm LUC caret aaaacaee aman enacr ante mnotetnnins an quae aigh nig aews sane ceSescua-Unatboumede etre 
WaremoanduistaGonStructiommmletd i cee cence cere otere eaten cece heer, ee ene nen sees 
HOKNStrOMmMme OSs COMStUCUO Mul UC ee cee ee ray tre saee ree renner et sete meee eer ence cerca reas 
Salac enmCOnsthu Glo mpl terete. ses eee cue: need marenta ee muiiy oe ree neem Cee nce en SRR, guetta 
WatSonm@loflel dic LtGsn <eeanmeencer tecerenn sr.cesam a csteartian 20 care eerie sien <aupecturs Tae Ose cnssea ebanch sos teeewer a 
GrEeCneRGConStmUCtlONns COs tC er eete pene a toe ean alin crecomine: esttivens se reeuciearn aisreea emu ceah es asetian 
IISMGORSINU CHOI TC meter nee tere tier cs eye creer See helemcaa: pee Saree cattis we ence valerie stetes awarded 


SEWER CONSTRUCTION - PARKING STRUCTURE, S.A.I.T., 
CALGARY, ALBERTA. May 25, 1971. 


DOSVKOSMOLOSMmCONSUUCTIONN Etim .- ee ere scene. chert pie aeenata acre ashen te esveanchaaee stew aes oo ch oan ers 
Borngen Construction? Etc itera sce ses eg cosy encanta. ones eecueee Ss rtaena nena ERE awarded 


AMOUNT BID 


$ 17,750.00 
10,700.00 
8,518.00 
7,950.00 


37,875.00 
27,400.00 
18,495.00 
17,210.00 
16,495.00 


$6,989,000.00 
6,772,183.00 
6,652,871 .00 
6,580,000.00 
6,448,000.00 
6,382,137.00 
6,355,000.00 
6,203,006.00 


92,870.00 
90,472.00 
84,986.00 
81,863.00 
81,264.00 
80,355.00 
78,400.00 
77,234.00 
76,123.00 
75,160.00 


24,859.00 
20,092.75 


CONTRACT TENDERED FOR AND TENDERERS AMOUNT BID 


SITE DEVELOPMENT (PAVING & RELATED WORK), ALBERTA HOSPITAL, 
EDMONTON, ALBERTA. May 27, 1971. 


Standard. General! \GCOnStruGtion, oeerstccc.ccer ess eae carer ee reera reece ae ec ete eae een ee ee $ 114,531.50 
Everall GConstructiomi(EG meomton) mil et choi ere se csc cere steer eee ea re ee 112,093.84 
O'Hanlon Paving: tte aie ica src nt cs were atten cen sec RST ante CNSE cB SAR at cosine Cre OnE 103,666.11 
Crowns Pavingitand Engineering etc yee yecsecccece cccee sree chec cree nae ee see eee eee one 103,371.70 
W.Ge Wells: Constructions Gos Etienne ene ee 102,209.95 
Edmonton sPaving<Senvices® itd pe encima tee erate etree ere eer eee ete ete awarded 99,732.70 


SITE DEVELOPMENT (PAVING & RELATED WORK), CENTRAL HIGHWAYS TESTING 
LABORATORY, EDMONTON, ALBERTA. May 27, 1971. 


Edmonton: ‘Paving);Services ‘toss str, scree cca cece ceo en 59,563.16 
Everall ‘Construction: Limited: 2s c.csa ts iccavercascecas cect ome cseermas een thie eect eee Te 52,930.00 
Grown: Raving! G& ENGIMeC@King: sic cccseree seat ncaa ees eer a ee ree eee 52,900.86 
Standard! ‘Generall (ConStructom® aiasaseccenigstee este seete sree ei ute ae Oe coset eer a ee er 52,623.15 
O'Hanlon: Paving) Lilimitedt a5 nests at accusateateat accuse: eee tee cata. hereon erence eee ee 52,509.41 
W. C. Wells Construction Ltd. 0.0.0.0... oe ERS Re PT ARE ED er nok Ee RRR Cori soncarstooantt awarded 49,885.96 


PAVING & RELATED WORK, CORRECTIONAL INSTITUTION & ADMINISTRATION 
BUILDING, LETHBRIDGE, ALBERTA. June 3, 1971. 


W2A2Cook .& Soms std. Fetter. ceca actin era a ere aay Emenee see aR oe re oe 35,353.39 * 
hollestrupmGonsthuctiommC Onmpen yet see ceereeeerseeae ee reer ee ener nee eens awarded 28,838.75 


ALBERTA TRAVEL INFORMATION CENTRES, FOURTEEN LOCATIONS 
(REQUESTS FOR PROPOSALS). June 10, 1971. 


Corab: <Servicesiee 5 sa eee ere ee eee eee et eRe en ee A AR aden SEN ee a Ne 333,364.00 
Nodwell Bross ‘Lites. fasch ecto ee eee eee ne a awarded 256,663.00 


SITE DEVELOPMENT (PAVING & RELATED WORK), ALBERTA VOCATIONAL CENTRE, 
EDMONTON, ALBERTA. June 3, 1971. 


Crowni Paving & Engimeering: td yr srcoste cesses ates ce aeteeterta ne et anne re 48,772.60 
O'Hanlon Paving: Ltd. s.yatses Maciakacsaeecaceeenn ices tat onet acetate eee ean Ge ean en eee 46,958.35 
We CaWwells*GonstructionyGompany, Mimite cite sneer ere eee 43,165.80 
Arthur A. Voice Construction Co. Ltd. ............. Ree ee sce ee Aen ect ch ec carland eRe 39,336.90 
Everall "Construction? (Eadmomtom) etch re crsret ere tee en eee 37,354.02 
Standard-General. Comstruction Ads Wace. cecre cere seer eae eR ne cere ee er ete 36,853.30 
Edmonton: Paving), SEnvicesy [Etc a sree tees ene ater ae ee ee awarded 34,899.65 


SITE DEVELOPMENT (GRADING, GRAVELLING & RELATED WORK), 
A.V.C., OLDS, ALBERTA. June 10, 1971. 


EverallyGonstruction (Edmonton): Etc ier cert ae eeeteree eee see ceer rete ee eater eee ee ee ee 96,139.10 
Border. <Paving” Ltdiwiscce ese Paths eee ice aca ct gciia oat etctitee sae dee gee ete here akira ec cee nem cee eee 71,210.35 
Gallelli«Construction: Materials mtci wees ren eee eee nate ence eee 66,911.00 
Richardson.-Brost (Olds) eth eae e erect cite eee eee Re etry ae eee awarded 57,498.10 


ADDITION TO OFFICE BUILDING, DEPARTMENT OF LANDS & FORESTS, 
WHITECOURT, ALBERTA. June 10, 1971. 


‘Lranss Altai Comstructiom Utasrs rc cansaicectsce oat eee ete can Rael eee es ewe 47,428.00 
Dann Bilodeaws Constructions lets crecsesnre oe ek ete nee ates ar ey ee 46,550.00 
Normans Nilsen Construction std yeeros sce eee ee ee eee eae ee 46,471.00 
HLHVA.JS Developments = itd sires ghee knee aecenacoaoe mance epee eee cern eee ee awarded 43,950.00 
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CONTRACT TENDERED FOR AND TENDERERS 


SITE DEVELOPMENT (IRRIGATION SYSTEM) AGRICULTURAL & VOCATIONAL COLLEGE, 
OLDS, ALBERTA. June 10, 1971. : 


GH GiEINGUSthale SUP PIV a COsmilt cls we ty oeecenee ere ccc sled tce een ater ae tnaes ee nauk ie saltconatscnse share. 
EVORGKOC MMIC AtOMpiletCl pee cwnexereenci: abate cer crce ne teh et ee .aihaiestentth sate eraemanteanctertece awarded 
Automatic Controls of Edmonton 


DEMOLITION AND/OR REMOVAL OF OLD HOG BARN, AGRICULTURAL 
& VOCATIONAL COLLEGE, VERMILION, ALBERTA. June 10, 1971. 


RHI NWA. TBA AS cetera Re gO RR nA no (By Gov't.) 
BY KOWSKIESANGe ceGhAaVEll crise 4a ane Ee ie en Cee Sie Anes eran. Cenere ven (By Gov't.) 
ACUVEEDOMOLE OM MGT O ZO) MEG Sy connects seteae nan, ie edaedotcos tabs nome tenaemeentees awarded (By Gov't.) 


DEMOLITION AND REMOVAL OF WOODEN HANGAR, BUILDING #4, ADULT 
VOCATIONAL TRAINING CENTRE (SCONA), EDMONTON, ALBERTA. June 10, 1971. 


Tray O@ECONSthUCTIONMrn teen reer einen eM Caen Unt etie wah (By Gov't.) 
RODVRDOMO LIMON eS TO) cSt He wetccn cence tauc. see-casacumescaccsten dscuatels eet etouits awarded (By Gov't.) 


UTILITIES, UNIVERSITY OF ALBERTA AREA, CENTRAL COOLING PLANT, 
EDMONTON, ALBERTA. June 2, 1971. 


Ganacdianm internationals Gomstocke Cos sEetdly eee cess cece esc cee ete ees cee eas edeeene awarded 


LANDSCAPING, PHASE II, COURTHOUSE, 
CALGARY, ALBERTA. June 15, 1971. 


MAGGOCkéSmleandScapemccmMilCGrOChVI CCUG mete ees cesses ete Nee GANS eee oct seats iss acesed: 
MCEWanmB OSs andSCaping) tds ecanncmccantaacn.tecacsreactran men sence Boer accent ae air Ann Aa ea dneaceacla, 
POOUMINS. LETC STON ACH TEC” Aesacsodssansice ocke-aoteeseseanssddauuaactone see sobce eee ep aeunc Pee aGEnce Bena sunarmannenes awarded 


DEMOLITION AND/OR REMOVAL OF OLD SERVICE STATION & RESIDENCE, 
HIGHWAYS MAINTENANCE YARD, VIKING, ALBERTA. June 17, 1971. 


HNL ON? BEY en Ve) MKS) ae GURSIZA8)) MIO BS a.sceeeoadoas eodceseaneabonuct edtesaoasecoate sagebereaseconaseeqacuupenedseaareceeeceer (By Gov't.) 
ER Gre WV Iamisweee iekeri eRe stn ae Ok, Bn a a eR SE ea NES) Oe. Gol 3 (By Gov't.) 
WihitehorsemConstecl tdi spans. ramen cn rane tna onsen tn ee erm erties Meee aS mals see (By Cont.) 
TERR KGa La SOM faerie crear cee en cndier cic, perme rare arte ree ae rire: Semen el geros awarded (By Cont.) 


ADDITION TO FOREST TECHNOLOGY SCHOOL, 
HINTON, ALBERTA. June 17, 1971. 


GAMWHRGONSERUCTIO RN cst tees cia eae oe eres eR Ett meine tones SAL ue Pee okie ae a Sa 
DansBilodeausG OnStructo metas eee ee eee ee ee eer Oe Fale natin Recta tela me 
Cramemoabennettanlolding) Contd s sed on teree teers ea eerste et ene aes steeanee awarded 


YOUTH DEVELOPMENT CENTRE, HOLDING UNIT, 
(SPRUCECLIFF), CALGARY, ALBERTA. June 24, 1971. 


ConmonwealthaGonstucioneCompanValimitecdm rns rmeaee een cree are em rene. «ee ees 
IULStaGONSENUGCHOMNM: COME LUC we ameter eters Cotte ae comet eee o nc altn, a eater Asem cee Caawr can Secneeca eee 
CanagConsmucionmC Ow ltCemrre tree te eee te orn eneemn octets rhe teenie tater, a ieeta ee sauce acaearmeteanr anaes 
Bird Construction Co. Ltd. .......... EB tp SAEs SER NOE EOS IORSEEEE AES EUG OS A Sia Re, ca et a 
Hee. GenveiViciifor (SOS (ENC hers cp scatinsgeactecqnanse saneentricndchenciececcerercrsapeh cen ce GenBee eee cae MEE ceca Pare ae eIeee 
MemavisheaMCKayace Gompeanyaliimltocd mere cae retards cate gece. on cen teracapeo: say jtes sdaaseeee eve canteencen: 
BOUIGe rE CONStLUCTONM SUL GErSmle tC terre vee teen ee ce eat Mk een aiaea eee saew gsvanenes Soviet a 
ATW IB GOMSIHUCEO IEG O sa leL Ca meereeret steers teeter tera ne ewer ocr erie Seem, cane Menan ar erey rec crs sone -/satesee Rewer 
BaViKC rae COMSIRUG TION LLC ammcmmreen tmatret etn can eee err ons Cosas ecient ee acenerueneesc mare sckee awarded 
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AMOUNT BID 


$ 24,755.00 
14,843.57 
7,000.00* 


7,000.00 
3,500.00 
2,990.00 


52,940.00 
17,925.00 


1,995.00 


83,905.00 
51,809.35 
39,666.00 


6,366.00 
3,200.00 
201.00 
312.00 


127,171.00 
126,400.00 
124,734.00 


252,468.00 
240,200.00 
237,000.00 
218,973.00 
216,346.00 
214,987.00 
212,693.00 
211,484.00* 
208,000.00 


CONTRACT TENDERED FOR AND TENDERERS 


ALTERATIONS TO TEACHING BUILDINGS, S.A.1I.T., 
CALGARY, ALBERTA. June 24, 1971. 


Gana:"Construction, Co. Ltd. xr esa coh cc teceesen cater suacec Reenter ent eae en 
Joyce Construction: Compa mvamletnm ited meee etree ces eee rete eee ee ee ne 
MellavishiMckay& Companyaleimite cle ccesrccscas ieee ncsrce enna ne hens cee eee ee a 
Boulder Construction Ltd. 


Bird Construction Gove Ets ek ee ea eee ere ee eee awarded 


AGRICULTURAL & VOCATIONAL COLLEGE, VERMILION METALS BUILDING, 
AC/DC WELDING MACHINE MODIFICATIONS, 
VERMILION, ALBERTA. June 10, 1971. 


Great West Electric) [tds coco. css te ees roe ea sc cies Re RO ne 
Hammond Electric Litas ci sestucccctetecelteesceas fase cee cece ee eee ee 
Matthews Electricm tai ten ixc-accccec state fle taie teen cen cr acerca nett oom ete re awarded 


SITE DEVELOPMENT, HEALTH SCIENCES CENTRE, 
CALGARY, ALBERTA. June 24, 1971, 


Cana: Construction: Gow td. ects ccc tcavcescerees Arco sneer cee ee oe eT = En eee 
Standard=-GeneralaGomStnuctio mi smite Cee eeee reece eae ee 
GallellinGonstructions Matenialsa ls mittee ee eee etree eee eee awarded 


SITE DEVELOPMENT - TO CONSTRUCT PROVINCIAL BUILDING, FORT McMURRAY 
AND SITE DEVELOPMENT (PAVING & RELATED WORK) ALBERTA VOCATIONAL 
CENTRE, FORT McMURRAY AND UTILITIES TO CONSTRUCT D.P.W. SHOPS 
FORT McMURRAY AND SITE DEVELOPMENT TO CONSTRUCT D.P.W. SHOPS, 
FORT McMURRAY. July 8, 1971. 


Everall) (Construction) (Edmonton) Siete neo cee a 
WC. Wells’ ConstructionsGom pany let te clearer eee ere nee ere ene eee awarded 


PARKING STRUCTURE, S.A.I.T., CALGARY, ALBERTA. July 8, 1971. 


Mefavish, McKay & "Company teiimiite cl 2 ere ee sree ee ce eee eee re 
Bird Construction’ Co.) Ltda Fe eee eo occa rh ate ete sae ean Ns Se 
Forest Construction: tae 5c eriecccreescnceee cts cnet cote net Oe near eee Ro 
Sercon ‘Contractors: Wty ieee eee EE 
Poole ‘Construction Littmited: ricerca ceecee ee eee eee ee Teer eae Tce cee re 
Janim Western: ‘Contractors: Eimited cance cores tect te ee ene reno ee 
EainguConstruction-and Equip menmtiletiniite clieear eres errata creer erate nen eter oe nen nn ree 

Gana:Gonstruction: Co Ltd: .cesecccce cca eee sercan ee eee erent eee ene ee 
Bennett:& White Albertaa(i963)) Ltd ec <.ctegaceeete cence ae ere marr Cete ence ren eee ene ane 
Commonwealthy Constructions Gompamy aEtinitecd eecrese tenets ec eer ee 
Gascade:Buildersebtds: cesta. coer oscar ones eer rare awarded 


UTILITY SERVICES, PHASE II (SERVICES CORRIDOR PHASE 2A), 
S.A.|.T., CALGARY, ALBERTA. July 8, 1971. 


AltaaWest. Construction: “tse ee ae co sieae etree nse ner rs ere Caernarfon 
Borger Gonstruction we imite diss ore. fcr reece caetce cree a eRe ore ori REC SCE See oe 
Cana Engineering: tdi: sar kcecsntocerecmn cen aneecee race scatter Meeee cate rene een et ean See tee Te 
EaingmGConstructiony anGs EQuIp Mental Um ite Clie emer eee eee eee reer reer ere 
Gommonwealths Construction ‘Company Limite cle ces eters e eee eee 
Bird Gonstruction) Comets cores: runs ssarcearen ee bekasa eeu ee cce areata etre sets sr ete tact ee 
Poole: Gonstructione Limited) seer teres oe eater et ae re awarded 


AMOUNT BID 


$ 176,723.00 
144,877.00 
143,766.00 
142,850.00 
142,180.00 
140,325.00 
134,141.00 


8,598.00 
8,253.00 
6,310.00 


41,841.00 
30,937.00 
28,698.00 


88,559.43 
85,172.54 


1,336,000.00 
1,269,300.00 
1,261,471.00 
1,240,000.00 
1,190,567.00 
1,189,456.00 
1,188,377.00 
1,153,500.00 
1,107,656.00 
1,106,983.00 
1,040,000.00 


873,897.00 
838,500.00 
829,500.00 
787,558.00 
757,000.00 
726,300.00 
714,468.00 


CONTRACT TENDERED FOR AND TENDERERS 


ELEVATOR FOR ENERGY RESOURCES CONSERVATION BOARD BUILDING, 
CALGARY, ALBERTA. July 15, 1971. 


lee batesengineering) Etdi 5. oe. 


MOMUGOMenVmElOVatOnn GCOmMEIMItGGs «7.5 en corer msec erie nein cals Ganeaeae nesicns an neeioonssann awarded 
ERECTION & COMPLETION OF A SIX STALL GARAGE, DEPARTMENT OF 

HIGHWAYS & TRANSPORT, STONY PLAIN, ALBERTA. July 15, 1971. 

SoG! Gh Telli: TAC: cece ieee asciareane Beste ence addin on cee 7h ata ak Re ania oie Rah lik mere Nie ee 
DOmrameamuCOmtractimOmetG prceat sett ats wticmere strc tees can eon nece reed sect atce setae aia eneactiae condi 
BVCCOmOONSthUCtOnmlt mmc. ertre titi 5, eee tne mn Rem t, Ged ce cies en cents vaitky ih ses awarded 
ERECTION & COMPLETION OF A FIVE STALL MAINTENANCE & REPAIR SHOP, 

ADDITION TO EXISTING GARAGE, EVANSBURG, ALBERTA. July 15, 1971. 

SOG! Se [MWC TLC), asco saccteceeecsteee co bieee cee RCE geen sce BRee ne-rymRe sate at ime te Be ean eae ge 
Mime NASONMGCONSUTUCTIONMETG a tsein tte decent rath cme atten ie Menten elt ait ratcten cub cunsneahierska nea taaes 
GIEBRCONSIUCH ONE. cetera nie centaur oe ook as ane eee a ese tina Pacer ee awarded 
EXTENSION OF HIGH VOLTAGE CABLE SYSTEM, TO COMPLETE, 

GOVERNMENT AREA, EDMONTON, ALBERTA. July 21, 1971. 

Canadianmintemational Comstock iComapmy, Etda sn nese cesses sae ccessesedeuueeecdareseuaese 
RRODCHUEVV.OO CUELOCthIC= LUC eternane emer ern tern tan are he Meee SRE, Si OMEN Ne ke ON ne ey 
CUStita lie OWetminStallatlonsu(EGmMOmtoly) im stcl ames mentee eereee rt cs eerreey eee ae ee mente. 
DOUGMS MIC EC CtiIC msl Cmte ere rer rneeny wee err trrey en POP rr keto Me 8 eS ed od eta 
PrOGKeSSmEIeCthiCm el Mite dimen emir: keer 8 trlernt eee een unt eter e ene ten Ei cunts sos: awarded 
SITE DEVELOPMENT - PAVING & RELATED WORK, WELFARE CENTRE, 

GUNN, ALBERTA. July 21, 1971. 

enenalll. Gomeudieuirorny (Erelivernweln)): (Wels scasssetoss socananenesiedeaavopsosoosepn eceksbuendospoce beccnetaeasenerepaaSeceeseennad. seer 
BOO avi Gu EtCimne nee me tee ce. 8 mans ore met oe ak eax iy Mee emt cease shea sticks: | etaiasagans seve acne 
WaEGamvellSuConstruction= CompPAanyaleliiMitec)memeree eer eemre erent an et cin cnenin a inte sere eaten: 
AKU ATEN O1COmGONSIRUCTION: GOs Mletdiin scarry aera ane nn Cees, ge naecenoncteneae awarded 


SITE DEVELOPMENT (PAVING & RELATED WORK) PROVINCIAL TREE NURSERY, 
OLIVER, ALBERTA. July 21, 1971. 


ECMOMONBRAVINGRSCIVICES mits mere niscrettr en cern me. terreno Mme dcr rrn ear crac aamte Ran chemin sente nes cedars 
EverallgConstructiona (EGmontom) mt hoc eee eee eee renee ere eee eee eek cote ee tute 
Wie CmWVellisnConstrctionnGCompanyalimiteCdmr resent nent: since state ter neern cera cea ee eee 
Standard General Construction (International) Ltd. ..............0..ccccccccccccssecsesentseeeeeeseneese awarded 


FISH HATCHERY & REARING STATION, 
CALGARY, ALBERTA. July 21, 1971. 


EaingmGonstructions &SEquipmemteEimitede cance tase ec eee ree eects 
EXO (@olatet AUC LTO) py LT TWeXe had. estate coat soncacesednoatecteohccbs connotea a aancke derbancte tocar usasenasoeior tener enapaeme tianane 
Anne VEStOnMeCOMACLO TS al MmtO Cine te eet ester hn, Seen ee aici eee nade SUP ee neck a tom on peer Ne ee 
Gaye. Celaya dein XOvols Be ls, cc caeade saqnteaneesacosaedeaa deans sa useneenacese Sascub acer ub Geese Som amaicoclcn cee RARER ER aoe mere 
(Cero ls [EWI TES AIS (0 eu. ae Seo spec cer cnc eee toadeoe tneop col cae eSeAR ohoceur ns EeHe Mine cee er Gg enEn a Baceeden cacian ose ae ce 
Commonwealth: Constructions Company steerer mrtsrce eect ester eteent nee tee etwas awarded 


HIGHWAY MAINTENANCE GARAGES AT: ATHABASCA, CARDSTON, 
GRIMSHAW, LETHBRIDGE, RYCROFT. July 30, 1971. 


BOLlyninmeGONSthuctiOnm [StClmares year re ay te rt ees emer hater sah merce Nadetas nance inte seaveen aetuce awarded 
(Negotiated contract) 
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AMOUNT BID 


$ 48,000.00 
38,700.00 


99,986.00 
95,352.00 
83,300.00 


117,055.00 
112,075.00 
99,600.00 


89,882.00 
85,690.00 
85,340.00 
84,572.00 
79,620.00 


10,603.75 
8,137.00 
7,723.90 
6,584.75 


62,569.00 
58,494.10 
52,761.50 
48,795.70 


5,429,835.00 
5,088,089.00 
4,958,700.00 
4,947,500.00 
4,925,000.00 
4,856,633.00 


228,012.40 


CONTRACT TENDERED FOR AND TENDERERS 


ERECTION & COMPLETION OF ROOT HOUSE, DEPARTMENT OF 
ATTORNEY GENERAL AT CORRECTIONAL INSTITUTION, 
PEACE RIVER, ALBERTA. August 16, 1971. 


BetoniStructures ‘Ltde canon Meee tees Senos cette eee ener Ree cee ee men eer awarded 
(Negotiated contract) 

MECHANICAL CONTRACT TO AIR CONDITION SIXTH FLOOR, 

NATURAL RESOURCES BUILDING, EDMONTON, ALBERTA. July 29, 1971. 

Le FA: Braver Industries (Lite 2 2.6 cece eicc eae cater sees came ease ea ee te Ne ee 
Lockerbie“and .Hole.Westenny Mimitedans vecaccacccaceutercetaen tect seer ocean ere ee 
Meccon,, Installations Etdin ies anccseaetantoe ccc trian eee eee oeecserine ae Ree ES a eset eae ete ee eee ree 
Commercial Refrigeration: Limited 2.5 e cries ace see ete eee se eee ee eer ae ee ee 
Associated Refrigeration) Industries Pimitecdites:.ce-eee ee ete eee awarded 
PAINTING, COURTHOUSE, WETASKIWIN, ALBERTA. July 29, 1971. 

Keeler Painting: & iDecorating ‘Cos Etre eee rmree restr cess eee eee ee a cena er E 
hhornes Brose PalmtimopeccD SCO mectinycye Et cl Serer eae eer ee ene re re awarded 
EXTERIOR PAINTING, PROVINCIAL BUILDING, 

VERMILION, ALBERTA. July 29, 1971. 

Danny‘s: Painting?&- Decorating’ «a8 4ec5.cccboecces sera enone ees ene ere ee 
Centralia Paitin gs a. o2 ccnescestecusesacs cess wlea tees seers ad ee ores Cea Se eS a Re SSE en 
ErnestsMayowskil Painting &mDeCoratimng ymca te reer ene neta eee renner eee ener awarded 
SITE DEVELOPMENT - FIRE TRAINING SCHOOL, 

VERMILION, ALBERTA. August 12, 1971. 

Ji Me Clayton Construction, Etde ct decescaton se canysee se eee ee een eee eee caer ne ee 
Buck's: ‘Construction Cotas, csp ere cere ete chee eee ee ER toe ete ne ne 
Border Paving Ltd #ibscsces: andgcaceceasdoes sven univer echaaue erences arate een men eee nee ine Seer awarded 
ROOF REPAIRS TO PORTION OF TOWER COMPLEX, BLOCKS J, H, K & L, 

S.A.I.T., CALGARY, ALBERTA. August 12, 1971. 

Aetna (Roofing (1965) ‘Limited cree ccc cerca eee ere en nce ee eer 
Freeze: Maxwell’iCo. td. ca. secs: cee cee ere ee oe eee ee Nn te eee 
UTILITIES - PROVINCIAL HORTICULTURAL STATION, 

BROOKS, ALBERTA. August 19, 1971. 

Dunne's: Excavating = Services tc cs cesses rte oe are eee ere ee eee teen awarded 


ERECTION & COMPLETION OF TRADE & TECHNICAL ENGINEERING COMPLEX, 
PHASE |, S.A.I.T., CALGARY, ALBERTA. August 19, 1971. 


Laing Construction: Ss EQuipmentaletrmite cy recace ge eccnsertesersceere eee ae eee ee 
Commonwealth Construction Company Limited 
Pooles Constructions Compamyia le tite Classes tee ee reer er cece terre aoe nen eee 
Bifd -ConstructtOn (Cos Ets cen xan ease nrene ae one cetari a reire seme et bee cae an ee rae 
Janine Westennn COMtractOns elerimite Cl wees sear cee res a rece er tenement ene Tr 
Gascade “Builders: tii. cscs carey ase hone ae ee Se en ee 
Bennett; & White:Alberta: (1963) tase ccauc re ean recta etree eee tne eee nee 
Oland Construction Coss lita: ge cece cere reer ese eee eee eee ee ee 
ihes-oundationiCompanye ota Galia Games t te Cline eeeete ernest tenes teen tenner eee rene ern 
Gana~ Construction s'\Cors Ge essere ea ee ele ere Re re eee awarded 


AMOUNT BID 


$ 60,242.75 


26,980.00 
26,979.00 
24,500.00 
23,455.00 
23,289.00 


7,189.00 
6,500.00 


2,695.50 
1,452.30 
1,085.00 


11,313.00 
9,484.50 
9,470.00 


8,748.00* 
7,242.00 


14,928.50 


1,299,196.00 
1,281 ,323.00 
1,272,321.00 
1,253,150.00 
1,249,600.00 
1,239,500.00 
1,228,746.00 
1,228,000.00 
1,198,350.00 
1,185,245.00 


CONTRACT TENDERED FOR AND TENDERERS 


ALBERTA HEALTH CARE INSURANCE COMMISSION BUILDING, 
GROAT ROAD & 118 AVENUE, EDMONTON, ALBERTA. August 19, 1971. 


linesEoundationscCompanyeor Canada Limited’ iii ec. centeu cess ame nett eee ete eee occnsg stad eee 
PAinGmGOnstuCilOnmancdeEcquipmoOntmbitmitO Gees sccees-seescne cc ceete etc rkeyceccanct cs qcceeec caetonneweacs 
EVO CUSOnRCONStHUCT ONG) 1G imines: Ceaser: reentry Mente. cteen cnn cos arenas crue cetan ae dats Bomar 
Canam ONSthUCtiOne Ome were Tc amen MRM ie Chain nn to ack eae. SMR ee es athved ana cuatatas a 
PMLAMVVGStm G ONSUGUCTLONp ELC camnees ccc conn nioseeee ar pe eee ene ates ee ne ances icons aakids wun nnes oaideitird tact aesG 
POOIOMEONSIUCTION me ett Cumravere cians acter tan ants tec entree ee LEM res cca Stans aaeaaeae tdrastotee ran 
BOC ODSIUICULON MG Omelette: teeter tent we eeemnren Une, eenme tes. CRN na Bath casoccctten awarded 
FOLEStmCONStLUCUON et Clamamme rent etek cnn an tates tein, Bernie Rte ree mat cnr Men tes an, estate eens mala us aees 


WATER & SEWER EXTENSIONS TO FOOTNER LAKE CAMP, CORRECTIONAL 
INSTITUTION, PEACE RIVER,-AND WATER TREATMENT PLANT ADDITION 
TO CONSTRUCT FORESTRY HEADQUARTERS, FOOTNER LAKE. August 12, 1971. 


WAMISSSIT (Ne Ge nneekske TNKe ls sdia ct coat acacvedaeeeectte stopmacelsun ssnacneNeenactoe Macnee enor rec teg atetanet EC eereEreeRae awarded 
DEMOLITION AND/OR REMOVAL OF STAFF QUARTERS - 

“ROSEHAVEN” HOME, CAMROSE, ALBERTA. August 19, 1971. 

mS VCDOnaldscrSOn) Contractors lutdsa 7 aceeorcnen aunt ceaseee eee dice roree ener act, (By Gov't.) 
A DYmE CIO ION (LS AO)ja et caen semen cerrae ee tne tac ete Mean Be eee Sarr awarded (By Gov't.) 


DRAINAGE SYSTEM (ELEMENTARY SCHOOL & VICINITY - AREA STABILIZATION) 
ATHABASCA LANDSLIDE, ATHABASCA. August 26, 1971. 


Rem Vit lAaViIONneGONStFUCTION EtG apses tester conc asaqe eae antes. sede eee tae troche ce, eae 
NWWesteCourteDevelopmentsletd ieee eum na ae stay tee tent ccces tence meas een ertasauuntus ak cise tee Mater are 
BIChtemmNICloOdmCONSthUCtiOnie Etc: grec eres ty eon ee pete ere eee FO et on eka. 
BorgermiConstructionig limite dy eae oes see aa ee teeta oe ah hadi awarded 


CAMPGROUND DEVELOPMENT (SEWER MAIN EXTENSION), PROVINCIAL PARK, 
MIQUELON LAKE, ALBERTA. August 26, 1971. 


WnISSSH Enter pniS@Sm timers t.ves tren cement e Minare sa uee ante areem cm mn cioma n de cai, atyasutandt merck ea seat 
BOL Gta GONStUCTIONtmLITMItC Cline tmetness tater cree th tone mei ene MNP ENC Soom ene ere et em Srna eet cuca asece 
NOVENBGONStFUGUION tlie emcee rare Oe th oe ee neil Uae eh MR an mcm ass awarded 


SITE DEVELOPMENT, CONCRETE & GRAVEL WALKS AND RELATED WORK, 
DEERHOME, RED DEER, ALBERTA. August 26, 1971. 


YOY RoVETR ol AERTS HCL, - caster cascbeas uanebonanccc cad sok elactact-istcmnaamease eat mean atic nota eanck ceca c temas cence cee meee 
Wiestmen cd GOnCreton ce Rentals Lot eter mere re ete eter ee mens ete eee cere eee stan ene gee eye 
Calgary Concrete cuiemtalse let varecseeeee see meee eet ee Mar Reese rts eres Semana sc tak et eeeics er acentsee ete 
Olt OONSTRUCTIONACOMPamye elim ILC meres. tegen terete act tere st, sectren rere emaa tee ertcd, elec ee sates BEN. Ceentiece nee: 
ElliseGonstructionwp Limited itactancnsttuned css reeceee etm tania eather ciateaereetin mtr atemtenrnte awarded 


CAMPGROUND DEVELOPMENT, PHASE | & Il (WATER & SEWER INSTALLATION) 
PROVINCIAL PARK, PIGEON LAKE, ALBERTA. August 26, 1971. 


VVMISSO UME MLO NISC Sum LUC cerry tener cee ee ear ee ete erie fal a reer ee eran yr Seb ens Se scm emvaaeie tees dhe es a 
NOV Ori OOMSUUICtONILE LC aires reece reser cy ure eae tena ia saci te) Me cestioeacls sane e apc actaeee aswieres ceca 
BYoroeir CCL TSUIU Te KOLA Nee Ls: go seeacosaanenecnecure sAnserleaactteeereceretea care ta pean cendorpaarnca herent cho ate awarded 


AMOUNT BID 


$2,210,000.00 
2,163,330.00 
2,150,766.00 
2,099,000.00 
2,069,443.00 
2,066,296.00 
2,060,185.00 


2,020,925.00* 


77,445.19 


7,220.00 
2,900.00 


108,497.00 
99,379.11 
79,415.79 
71,196.00 


52,974.28 
44,175.25 
37,173.50 


30,676.25 
26,562.50 
24,171.25 
23,998.75 
22,153.75 


131,774.49 
106,111.80 
105,667.50 


CONTRACT TENDERED FOR AND TENDERERS 


STAGE I, PARKLAND WATER LINE, 
STONY PLAIN, ALBERTA. August 26, 1971. 


West-Court-Developments: sty, ree ceca ccs ese es See TS nee 
Patrick: Pipeline: | Ltchy.csocsocck.cbscueteeeecanesaaoa be caee snathan ao nas cnceet mee tes ee eel tesa cee Sen OTe ee 
Arthur-A.- Voice IConstruction (Cow Ets merece etetesees teers eae ne et eee ee 
Borger Construction Lets cere cacce acerca ee Cen ET Te STE nC eee 
Whissell “Enterprises al-tcic 3 mcm ere ot rege a eee ence one awarded 


CAMPGROUND DEVELOPMENT, PHASE | & II (WATER & SEWER INSTALLATION) 
PROVINCIAL PARK, PIGEON LAKE, ALBERTA. August 26, 1971. 


Whissell: Enterprises: tie cess ccs iss vvdcn ats soccer nee ctl eee erp: eR ata, Sede TER EUR 
Noyen Construction” Ltds -sccscscAssescaes cc ceutesee eee ae ae oe ae eee 
Borger: Construction: Ut o.cc. cep rece reece estoy ace mt er er awarded 


STAGE II, PARKLAND WATER LINE, 
STONY PLAIN, ALBERTA. August 26, 1971. 


West-Court Developments: tat <5. cc ere Sees ee ee eee 
Whisselll Enterprisesalites ieee rites oc eiecacettene coca eae vtec eee mane eet ee nr RO ere 
Eernhout Mechanical itd. ore cs cccseecccn. teaees terete ewe eer nee eoere eee cee ee ee eRe awarded 


ERECTION & COMPLETION OF SENIOR CITIZENS HOME, 
RIMBEY, ALBERTA. September 2, 1971. 


EeamaclndustrialDevelopmentsy tdi a recrcceec caesarean teeter eee eee Sener 
Bennett :& WhitesAlbertala( 19 6S) i Ltn ceccsae.sesses sca ctwecinnce teeta eeeer eae eR ee Ce 
Trans=Alta. "Gonstruction: teh wccsecotlneccetosscttes octet eee ee 
WestCourt: Developments tiie ccicscotccteecorepeeee es tases oo oe ee ae ER 
Bird. Construction: Go. Jets <.27 ic.ne otcscnce ucae ete ence ces © Oct eee eR REG aT eT eEeEer 
Enterprises Building! ‘Comtractors sta eecesree se ceeeereee eeee eecee ner e 
Harsim Construction: Limited) 2. cere ee er ee ae ee ete eee 
Joslyn & Olsen) Contractors tdi ince. srccescseceecte scene cece eee eae eee see eee Sone eee en 
Ellis: Construction Limited ic ote acccassectesesecaecies Coen eee a eee eer 
Engineered (Homes, Wimited: cet cece cer eee ee awarded 


CONCRETE WATER RESERVOIR, ALBERTA HOSPITAL, 
EDMONTON, ALBERTA. September 2, 1971. 


Cana “Construction: ‘Gos: tdi’ sti ee crcceesccetee seer ac eee as nae eee ee ee 
Poole. Construction wiinmited ys: fesk oe ete cs eae Se ee 
West: Court «Developments Ets Ser saecenes cerca ea eran ene ee coe cae eee eae ee ce neta ee rere 
Me &°M 'Constructiony Ltd fer tecctese corte cansece otsen eee ee ae ae Sacto eee ter awarded 


UTILITY EXTENSIONS (WATER MAIN EXTENSION), AGRICULTURAL & 
VOCATIONAL COLLEGE, OLDS, ALBERTA. September 16, 1971. 


Borger. Construction Ltd: came ceccccsntee ceerecun oc centeremeeeec nese cancer Gane ane eRe eee RO 
WhisselliEnterpriseslitd se we eerie ier satrt tuccener yarn creel Pate rete eae eck Reem Sut eet en a ae ene 
dex NViriessBros.sGonstruction: Leta pee tes eer cater te see cence Sean ae ee cee een Een Eee eer 
PatcoeConstruction: tds Berk. ce cresrites tetas ate cac hon, cer Ment esate So ed oe 
Alta-WestaConstructionm(Southenm)in ltd orc ease eee ene awarded 
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AMOUNT BID 


$1,176,525.00 
1,016,610.00 
987,130.25 
879,236.00 
847,061.16 


131,774.49 
106,111.80 
105,667.50 


187,003.00 
182,658.00 
133,413.00 


524,400.00 
524,179.00 
503,777.00 
501,073.00 
498,432.00 
495,600.00 
495,594.00 
489,817.00 
479,890.00 
470,650.00 


87,549.00 
82,568.00 
79,591.00 
73,810.00 


79,593.50 
71,333.07 
58,854.00 
54,575.00 
45,530.00 


CONTRACT TENDERED FOR AND TENDERERS 


DEMOLITION AND REMOVAL OF THE “OLD GARNEAU SCHOOL BUILDING” 
(FORMERLY NURSING AIDE SCHOOL), 11136 - 84 AVENUE, 
EDMONTON, ALBERTA. September 16, 1971. 


PTAC Stam GC OMSUUG HOM IEtCl smprmmy te eet etre te F Src nies den doce tescae faves, aun Seancaudaa eds (By Gov't.) 
SPLAGUOmROSSelm Cont | COn Ltdie sonra eine ne een a cc ieclee Sala en akea ton weeceee a: (By Gov't.) 
JapesMacDonald cssonsContrs, edmonton Ltda. 0. ese ec eee ee (By Gov't.) 
tase OmMoOlition etd ans asec oes ees LEER ARE i ead nabs 50 (ORSTREEE a CSE ee eERR CR naE Serre (By Gov't.) 
PAOD VEDOMOLtOMe GOO) mete pe eua ety cee meee Reece eka areca tere tee awarded (By Gov't.) 


WATER SUPPLY, DEERHOME, RED DEER, ALBERTA. September 16, 1971. 


West-Court Developments Ltd. 
Western Hoe & Crane Ltd. 
WVinisSellmEntenphiSeculetc materi § cee tansy Ooh tren hres te eM coh Me, io ect eeeaan cage nln, erect ts 
(CLAWS: TEC RINE CII fel BCI, aut eke tec as yell ate Ae rr Nee OR ON eR eee 
de Vries Bros. Construction Ltd. 
BOT erm CONSUUCHONMmIAt Gere sate reme tee Meme imey a SMe eta ele oie howe oe creme ne Mann ete md eur aarsevee rote es 
Fcttn KG OO LMC ust t Chaar certeeneryiin csi die cece cae hee ave erence ener beth raat atin. cae gale ousaebicabeamiusteake 
Pe ViesitaypOcumIUMpDINGE cme atlnGm oO) iletC apse ee test oe eae recreate coe sense sataees 
RalCOMGONSIMUCTION Met sale sere sen errant Le tas cnt ce Nahe aataas Meer aca Wan, eodconmyes ten eee awarded 


MECHANICAL CONTRACT TO HEAT AND VENTILATE DORMITORIES, 
CORRECTIONAL INSTITUTION, CALGARY, ALBERTA. September 16, 1971. 


VV at SOnmohnoe te Ni Gta lilt ie cme ants, ee eke mrere tannin cr, on ememn en tr Ue Ari enn Matron cient Mra teas hetcvitcess 
CrOSSIOWNMeCAlnGmca Ventilating met ire emmateg tye cena R.A coe ne cuter, caste ganesanneusermion trees 
lmkemGCampbel zx" ASSociatesw lst cee xe oe shee e erate eee sae Meme ta cade aoe ce eanwasy Mancaatdeosmleeee 
Westerns industrial GontractorSmletd arene tree re peers eee he eee oe Nc. ican awarded 


ERECTION & COMPLETION OF A NINE STALL MAINTENANCE & REPAIR SHOP, 
DEPT. OF HIGHWAYS & TRANSPORT, VIKING, ALBERTA. September 23, 1971. 


PenlVn Mm GCONSINUCTIOND tea per eer netern, rece este c nace eeraeten Re ene a ot ere etnies cern aa cE 8 Esra cic 
irans-Altaa GOMStuCtiO na tcl Hewes races nets) ire ey. Bement rae” aie Pr ed Pan oece made eet eects fis 
DunfordieGonstructoniy Etc ire petes sient cee cee arte tect eta ane ee neanam patos carne Mee ince uit eemetoe eat aed 
Enterprises BuildingmGontrsmmltcper re eer ee eae eee oan eerste deans awarded 


ERECTION & COMPLETION OF A FOUR STALL MAINTENANCE GARAGE, 

DEPT. OF HIGHWAYS & TRANSPORT, BONNYVILLE, ALBERTA. September 23, 1971. 
BennetteccawVnites (i S63 )alet cs ck eis eet ear ee tee RRR reed eI Ne eee rer hE cue ook cats ene natal 
Wale re-Se CONnSIRUCtION © Ox  LELs weer, Senn recess center Laat eo emer eee nN Aa tcc eho ov Meatee Sua anit 
Generel ba Workshop n(BOnmy Mille) is tcl ieee ea cee mre tene eter ener eae eceeeteer rec cueeeeer cee eer awarded 


MAINTENANCE BUILDING, PHASE II, ALBERTA HORTICULTURAL 
RESEARCH CENTRE, BROOKS, ALBERTA. September 23, 1971. 


Feamace nGuStiialmDeVelODMents Etc werent ce eect a anne ree eens eer Renate rc cosie een ower a 
KenwoodeEngineenings GOmStructiom Lt epee ee ee eee ee need eet ee Pe een see es ees 
BincmGonstnuCtlOme COs PLAC saeco eee eat eects At on oer neater er tenet iat tein cet a lata ecg oe 
HoMaieConsuctOne COsn (1 OO3) met amemmeerceree teres serene ns sncee et nies aas ers cetce ace cenruads eaeescaaeee ra teser tx 
PACOIMA ONSITUGU OMe pe ere nares ee cere eee nee ere recta meree SMG y ene b ECS ahahaha areawiosnd Bernenaiee 
VARI KGAMESKIC KacrVIASOMNLV mer ies aceon et oy cee nad en enact none en SAE reas mot eet raae ena a yr eaaon tee 
GrEGNMGOMSTNUCTIONM COs UC alee tessa te mre cmt cee cern ern eo cerPne sre Rare ncaa seccy une esosrac eee ee 
DunfordmeConstructiona lidye nae... LEadkisersaeiae Te cB Bs he te, ia es en eet Peet Vane awarded 
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AMOUNT BID 


$ 5,694.00 
3,100.00 
2,470.00 
2,200.00 
1,785.00 


80,510.75 
77,530.00 
72,162.86 
63,619.70 
62,966.60 
61,526.15 
60,206.80 
55,681.89 
54,315.20 


53,900.00 
51,673.00 
48,979.00 
44,328.00 


161,180.00 
156,168.00 
155,200.00 
132,750.00 


60,998.00 
59,547.00 
58,250.00 


133,000.00 
133,000.00 
122,688.00 
119,700.00 
118,587.00 
117,139.00 
111,390.00 
109,822.00 


CONTRACT TENDERED FOR AND TENDERERS 


ERECTION & COMPLETION OF A FIVE STALL MAINTENANCE GARAGE & REPAIR SHOP, 
DEPT. OF HIGHWAYS & TRANSPORT, HIGH PRAIRIE, ALBERTA. September 25, 1971. 


LCT a= Mam CfoLatcudd  [o10 op img Bite Maecrene eee ecterteer accra tr eretneana bate SAen erence meee etcra cindy cbse connecter nacteu ise cbosooseonse9 7) 
Powell Gonstruction: tli i etree cece ctrscee eck ee eree er oe ne a awarded 


PUBLIC WORKS BUILDING #1, EDMONTON, IMPROVE VENTILATION, 
TO CONSTRUCT, EDMONTON, ALBERTA. September 30, 1971. 


Keeler: Sheet Metal: (Gort a ee cr ear aera ee cc ee eer Re a ee 
Crosstown) Heating! o> Ventilatura etcecrraececccre seca reese emerson 
UnitedsVentilation& eAineCOnaGitiont ncimletclmern aces eee: eer en eter re te ernest ere eae eeeneerene 
Freeze Maxwell:Com tdi te mares teatans oie tee eee meer ee ne Me ye awarded 


ERECTION & COMPLETION OF A TREASURY BRANCH, 
WETASKIWIN, ALBERTA. September 30, 1971. 


Alta-West Construction iy L:tclmasrca-eec cata secon ore eae Ree a te ed eee ee ee 
EeamacsIndustnial@DevelopmentsmlStcle een sree cat trea ee yee reer er ere 
Wolskis BulldingeContractonsin tcl smeeesn reece ater reer et erent rte ore ee ern awarded 


ACOUSTICAL SUSPENSION SYSTEMS, FOURTH FLOOR, ENERGY RESOURCES 
CONSERVATION BOARD BUILDING, CALGARY, ALBERTA. October 7, 1971. 


Fan Drexel Co.Ltd scat ck cos qucst at ae eee ee aaa Oo ee fe 
JES Labbe Applicators: tds xj. cat ee amretiens fetecsien, eaten is neeee area Pee ER AHO Ne oe ete 
Soundtex: Interiors tele seep eee rca Sesser eee ore ap ee eee Rte ce ee ee 
Vietsoh. Partitions: : Meee eect ere ec haat ee ca area re 
Wim Clark “Application)iSenvice itd ie yaar. cy ae coe conte eee tae eer awarded 


BUILDING INSULATION, FOURTH FLOOR, ENERGY RESOURCES 
CONSERVATION BOARD BUILDING, CALGARY, ALBERTA. October 7, 1971. 


Fuller-Austin of; Gamada ilite rs. ccnccccs getter eer ee 
Henderwood Industries: Ute. iiss eee cece ee ae Eee nN Tee ere oe 
J-K. ‘Campbell & Associates tdic. een e erence cere ee ene ee awarded 


MOVEABLE & FIXED STEEL STUD PARTITIONING, FOURTH FLOOR, 
ENERGY RESOURCES CONSERVATION BOARD BUILDING, 
CALGARY, ALBERTA. October 7, 1971. 


Gontemporaty ‘Office sIntenlorssEtdiy ce aac creer cee ees eccere eet ceecee eent oy eeern a eer eer 
Wim Glarkc Applications Semnvice sits sces ctr cee erate es aera eee eee ters enn ene 
VetschePantitions etcae cme Ree COR He SORE ACEI eesti se SeaRecun nel voct ORO awarded 


LANDSLIDE - AREA STABILIZATION, ELEMENTARY SCHOOL & VICINITY, 
ATHABASCA, ALBERTA. October 7, 1971. 


Borger?-Construction tds — 5.3: cscs gre ceed dace ances te ae ee Me eI Se ee 
NorthwAmernican: “ROAG METS. 8. ccc cr rcne. cian uces eet eee Ree ee aC Ae eee cetera ee eee eee 
SquareaM) iGonstruction: Ltda’ acorn, eoccecers cee ene eee oe ESPs es Cece ee ere 
Brazeau sRiver -Constructorsm lets tyes ee ee eee awarded 
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AMOUNT BID 


$ 119,780.00 
113,780.00 


29,864.00 
29,635.00 
27,650.00 
27,455.00 


129,907.00 
124,300.00 
112,247.00 


13,963.00 
11,500.00 
10,373.00 
9,870.00 
8,967.00 


8,746.00 
6,775.00 
5,488.00 


31,784.00 
30,410.00 
29,318.00 


193,950.00 
173,025.00 
158,180.00 
119,950.00 


CONTRACT TENDERED FOR AND TENDERERS 


CARPETS - 4th FLOOR, ENERGY RESOURCES CONSERVATION 
BOARD BUILDING, CALGARY, ALBERTA. October 14, 1971. 


COntUn vam a OOlMEG OVEMIMNG Sane prc ceenectt tese Moat sere RO iced ee ate aes Peed ct Stara cece vestigate suasendiecemttan 
Eatons Contract 


NOt lAanmBUSINCSSmINTAKIONS smutencpaer stp cee ence eee rne ey ree) rime a aa ater en dy Re 
SIMOSONSMCOMUACK apy wey eats enc tS ih ekctt em PrN See BUM IMMIM N  adecr rau nc cva ein aduiiettvaan'nén 
Wm. Clarke Floor Coverings ........ Pee Ree Ne er I ene ch MRT Ree, eur Lee 
Comemporanver Office mimMeOnOnss iss. uc career em Un ei alee et, unten rman e ee tec rat 


awarded 


SITE DEVELOPMENT, PAVING & RELATED WORK, UNIVERSITY OF ALBERTA, 
EDMONTON, ALBERTA. November 4, 1971. 


Alta-VWeS ta CONnSUMUICTION IE time cerns tet Pen eythe ast ee eens M chen meerr. saute: satis Acasa aeatesmicctaveuds unt drameswakan’ 
ATLA OICE ZCONStHUCTION COM LLCs sarees een ee en een Leann cre A et ene 
ECIMONntonmMPAaVvINnGe SELVIC! Sie LUC yaa eee mere etne tee Mepern ne ne tree ee Ie ae Come IES ac 
OTE A OM Mr AV ATT mLSt tee eccrine eer ner Mera ere Are rN eM Mir acer ea AUN exten ic. hee sce yeaa luke ee ceacs 
CrOWNEEAVINGUwENGINGeHING mtd geeemmaccn re tenn ea erm e nr ene peeing erties Or, 
Vie CuaWeliSmCOnstructonmGo a ETC weep tenet Reena shoe cate Sanne wees awarded 


UTILITIES, (ELECTRICAL DISTRIBUTION CENTRE), PROVINCIAL 
HORTICULTURAL STATION, BROOKS, ALBERTA. November 4, 1971. 


Ricca ELE CUGI CT IIIT Ce ee rete oe eee ears ee eee, eter ee teu ext eaten ice oes awarded 


DEMOLITION OF BUILDINGS, GOVERNMENT DEVELOPMENT AREA, 
EDMONTON, ALBERTA. November 4, 1971. 


Pe lalZienmeinuckinGimeawe XCaVa till Clmetes. cepeeasa i ercer Reem 5: pete mane entrant a ein ke 8 Ae (By Gov't.) 
HIUASOMm GOMSUnUIC LOT CG Ose: LiCl sate meet te toe rere ear cc tenten aac tel ane amen eee deg (By Gov't.) 
Alta-Weste COnStru Gtr let cares cere, eee cm set oe Repro Re eee Mees pape che Ly hentai Aivasuys (By Gov't.) 
RADE DEMO OM? {(l' QO) PiLEt hey ree cet cers cet he ameter ne sere en eRE So eo ge seen alee ates (By Gov't.) 
th (Bs (MO Demelicl & Swoin) Crormifss [ECT MOM (EC, co sencpecnonencge soechonoancrcansvnnednonpsal asco shanoe iepee awarded 


EXTENSION OF SANITARY & STORM SEWERS, HIGHWAY MAINTENANCE YARD, 
GRANDE PRAIRIE, ALBERTA. November 8, 1971. 


WiiSSCLIBENTOKDGISCSieoUtaee eta ter tens etn er meme tere sine ee meRPeRneP EET oor aroeena nace ee ey ee 
KOMIS MEINEM OM INGE C ame ee threatens se arn ceed. eee mite Sere theres ieee one eadiren qa hcaeter cae syceee awarded 


ERECTION & COMPLETION OF A FOUR STALL MAINTENANCE GARAGE, 
DEPT. OF HIGHWAYS & TRANSPORT, ALIX, ALBERTA. November 25, 1971. 


BrytexalMectaleaeCoveningrlctdseresmes re crete aa, renee eee eee ene eens Oar ee en eae 
em GriGomCONnSthlUiCti Ont CO sale Cite ser ee te eater en, ena Me oe nae eee a Cre ctiee a ab tettnuntnataawas net 
SALaACeiMmGOMSUlCLOnm let Camere tere en eet eter ey eye ty entan MnrRne an arse ca aerategisaeuerene 
BitGenmeGONStMUCELON I LETC meee te ete reed eee Rie ch teeta yeh Lueiane crane is tuaseouionie rlcere Saetoeasacs ane nae 
HONISthOMpE TOS a CONSIFUCTIONMICTC erties ote erty cee ee ce Gets hare as kts hcncedee saeco sb 
GHEE me GONSIUICTLOM LETC rere tts ir ce pet aie Re es eS Neste sadathe Pesmcetsnc ni scaakseoek cae aes 
EILISMGONStRUICTIONMIEtCEamren eee te keen ert eae hn eteen ce ceeare cecmte Cotati mee ee awarded 


AMOUNT BID 


14,899.00 
14,550.00 
14,465.00 
12,399.20* 
14,143.00 
13,759.00 
13,403.00 
13,993.00 
13,993.00 
12,860.00 
12,776.00* 


156,054.57* 
154,155.05 
147,935.15* 
146,828.65 
144,457.76 
139,955.00 


4,970.00 


7,200.00 
4,800.00 
3,339.00 
2,575.00 
2,270.00 


54,512.76 
34,650.40 


77,200.00 
71,683.00 
70,500.00 
66,000.00 
65,061.00 
65,000.00 
64,613.00 


CONTRACT TENDERED FOR AND TENDERERS 


ERECTION & COMPLETION OF A FOUR STALL MAINTENANCE GARAGE, 
DEPT. OF HIGHWAYS & TRANSPORT, LACOMBE, ALBERTA. November 25, 1971. 


Brytex -Metal: & Governing: Ite y ice c.ecectee-deesee sarmattoven ecenmesre oe ae ae eee ee re neo ere 
Saracen Construction Ltd. 
Briden ‘Construction: Ute gee eee aces Seno aoe Oe a ee 
A: Grieb ‘Construction’ (Coss Ltiiacee rae ohare aoe cree re a ee ee 
Bilodeau: &. "SONS tie hs Sate seer naeees becca acee cede ss CeCe oe dau: ace cute Um San Ree Peer ee cae eC 
Hornstrom:| Bros: Construction: Utdicgee concer see corer renee een eee 
Ellis: "GCONStrUGTIOM MIA racer ter eee eect re ee eee aa Set eee os cee er eR ee ne awarded 


ERECTION & COMPLETION OF A TWO STALL MAINTENANCE GARAGE, 
DEPT. OF HIGHWAYS & TRANSPORT, DEWBERRY, ALBERTA. November 25, 1971. 


Brytex ‘Metal & (Covering Ltd. cite ccscect cou tarmeesk teas tee eee Re ae eo ees ae oe 
Geneureuxs Workshops (Bonnyville) tds erences eee eee eee eee eee eee 
Remai(Gonstruction ‘Go: (1971) etdia8 ia ecessen ase eee ee ee ee ee 
BridenieGonstructionsmletd ys ee act ctie keane etme sea ene cece eee ne eee eee eee awarded 


ERECTION & COMPLETION OF A TWO STALL MAINTENANCE GARAGE, 
DEPT. OF HIGHWAYS & TRANSPORT, BOYLE, ALBERTA. November 25, 1971. 


Brytex’ Metal r& Covering Ete) i ssrececce das Aaecns Maat ere eee a er te ne ee 
Alther: Construictiony Ltcia es ie ice eee ee er 
Brid@n “Constructo mglit ye criccs: soca steccatcd rescence eee Coe ae oe ee eer awarded 


ERECTION & COMPLETION OF A TWO STALL MAINTENANCE GARAGE, 
DEPT. OF HIGHWAYS & TRANSPORT, SMOKY LAKE, ALBERTA. November 25, 1971. 


Brytex: Metal. “& "“Coverimgs| Eta occ neecteceics eistaeerere ee ee ne ee ee een 
Briden Construction Ltd. 
Alther ‘Construction EtG ee accoscescctanacnen-n cnc asraeecduaes sonra Coreen CRE REE oer one oe CER Mente Ree eee ce Tecan eeeee 
Remai Construction Co. (1971) Ltd. ............. an eat ee i occ Rae ae pane eee SE eee ere awarded 


ERECTION & COMPLETION OF A FOUR STALL MAINTENANCE GARAGE, 
DEPT. OF HIGHWAYS & TRANSPORT, MUSKEG, ALBERTA. November 25, 1971. 


JeMe Clayton Construction plete gee caress ores ae ae ee eee 
Althers Construction: tein e cc iss cic deconeccsscecsee tec eee eee ee ae eee ee 
Brytex Metal’ &- Goverim celta yer cecceecceceece tee ca cetera eee eee eet ee eee awarded 


ERECTION & COMPLETION OF A THREE STALL MAINTENANCE GARAGE 
& REPAIR SHOP, DEPT. OF HIGHWAYS & TRANSPORT, 
HANNA, ALBERTA. November 25, 1971. 


Brytex: Metall & Coverima) [tds secede arcsec sees ae eee cee eae ane eee 
Bridene Construction: ost itera rea ee ee ete ten ee ere 
Greene, Construictionin Go lst acer cece are creer eae merece ran ee ete awarded 


ERECTION & COMPLETION OF A FIVE STALL MAINTENANCE GARAGE 
& REPAIR SHOP, DEPT. OF HIGHWAYS & TRANSPORT, 
ROCKY MOUNTAIN HOUSE, ALBERTA. November 25, 1971. 


Brytex: Metal:-& Covering stds 5.2 co tarersece eaten eects Os eee eee ae ae ee eC RE 
GillEB. Construction tds 5... a) cycer eyes eeactttea: sc ae ee tres rcmne ee eet oe Chane We besa eae Ne 
Hornstrom Bros. Construction Ltd. 
Ras-Dam) ‘Constrisctionis tae: i. rtsetateces cu eesscae terres teats essere ets co ee ae cece 
Bridéfi: Construction Clin we: teens Sasa eet ye coca kt SS en a awarded 
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AMOUNT BID 


$ 72,350.00 
72,000.00 
65,000.00 
64,935.00 
63,000.00 
62,049.00 
61,634.00 


61,500.00 
57,105.00 
54,700.00 
54,000.00 


60,950.00 
56,985.00 
55,000.00 


56,100.00 
51,000.00 
50,991.00 
44,700.00 


91,860.00 
86,279.00 
78,200.00 


99,950.00 
88,000.00 
86,695.00 


137,000.00 
116,875.00 
116,128.00 
113,945.00 
110,000.00 


CONTRACT TENDERED FOR AND TENDERERS 


ADDITION TO PROVINCIAL BUILDING, TWO HILLS, ALBERTA. November 25, 1971. 


Malere:SmCOnSthiCtionm GC OMmetCa tent.) er kre ureters, sees a tel ree ela ciara eee Sich cath SAMUS Cacak? 
RemMalmGOnSthictiOnmG Om UOT) net sm pace ea meen i MRR e ee eee Pe SA cae are sse sam kes dasavcca eu osed 
DmomaoentioldeGonsinuCctonmltdnecnmtr wee pene tee teh fuk Maren Sree enone Snccapelecsnigesvaonce 
GINEBECONSthuCtlonmletGepener rer 40 ete aia smut amie cite Ree Nee totale awarded 


TREASURY BRANCH, LAC LA BICHE, ALBERTA. November 25, 1971. 


PO atiSmCONSUCUCTION PN StCl sm sreetre cewcc/, ce cre) oak Mean aah Meee RS EMD. Die Se ct IL aah dhe Sh 
B. J. Graham Contracting Ltd. 
Walore SmGCONSINUCtLON mG Orgil't emer ict try, inane eee ett GENEIE dio NEEM Tale id ard chain est stress 
Wien VIG ONSINUCTOM Het sect caret eth cae aaa tose tate at ts done tae toes onan cocec ease ies awarded 


VENTILATION UPGRADING IN WARDS (BUILDING No. 6), 
DEERHOME, RED DEER, ALBERTA. November 25, 1971. 


BhOOZOmMaAXWellaGO:wEEt em shy acer thse toni. fern ste tn eee ere marie its Beit thay OM scarce sete ia 
NeaVeBUGnetieRUmbInG: cateatimng) Ltd ment pets wee eet cme Reon et omen esse ee seo ensues: 
Pa \ieiaynogseiumbingece eating @lO6r)) tip aie eee ten es erent nner awarded 


COMBINATION F/M STORAGE BUILDING & CARPENTER SHOP, 
FORESTRY HEADQUARTERS, PEACE RIVER, ALBERTA. November 25, 1971. 


POWSMCONSIMUCHION ml =tCcagre: seer hres uermven serena: Petree teeta to gan arin wets. J Rsnatear es anne. 
Crystal Contractors ltd emer enero skis awe ee RT Ean ED oat En, LAER Ret ce cea ee 
Bee GuinGiomeEnGineehingie CO. LtCi: casera cece nett ctr neeeeet teva smn arecteNn RaRanchaterty ein tas awarded 


SENIOR CITIZENS’ HOME, LETHBRIDGE, ALBERTA. December 2, 1971. 


ENGINGGleGeltOMeSss el Cleese tee caret et etter ns em cried a. 8s itn ae Renate Sete etairk «chon aa ete wu 
SIMI LOSse ComVV ISOM ECC) oe tere cet ore nc Ree RCD seen ec Cie nie ee POOR creed TER ance at kta a 
POCIEMCONSTRUCTIONIMIETC tet: pete etter pcre sory. cece reer ine eve ter st et pun tnce eure ny tala Pasa seeaye 
Glonmleitvles COnStiu Guo EL tery ce ene cree rane ae ere re ta ener rear crag ME a neta pee 
BirdeGonstnuctionieGoOrr ltt dimers ec here Ut ct ee Ne fen dee ee co ete nea oe Ngee Gcnaih oe 
BovcnuksGonstnuction (Sask) lktais oa entrer ae sommes nteton ee enan Pees teem veena ire aaa Mity et atte ext ae 
Kenwoodmengineering Construction ttc ey. cre crea ree eee mee Se cr 
GotkatemConsinictiony Etcigr acc ncpens eee i oy eect ee ati heer A meee aces ocrees awarded 


ALTERATIONS & ADDITIONS TO ADMITTING AREA, WAREHOUSE BOILER PLANT, 
CORRECTIONAL INSTITUTION, CALGARY, ALBERTA. December 2, 1971. 


UrStGONSInUGtIOn mC Oven Eben mera cr eee cca ere artr ncrfen ee eee er ncctacae: Meme erate rite Mean Geos en teesinees 
ROGIER CONSEMUCTLOM MD Etec — essary tes eae oe ets arene errand Mitac cMenns. O6 eg Oe ets eh once ee 
Smiths Lose cca VWVillSOnwmEtC tert cere ne ceretas Meas ohne eueriie amen naan tsa comma am meme cn camer cae 
Dunford Construction Ltd. ............... Ro reer cs Seer nein epee eT ere nines re Ramen awarded 


DEMOLITION & REMOVAL OF WOOD FRAMED BUILDING, HIGHWAY 
MAINTENANCE YARD, VEGREVILLE, ALBERTA. December 9, 1971. 


Edmontongexcavatingeo andra Gravel! ect cr retro eee ee eaters teceactag (By Gov't.) 
AGbymDemo) tiomadl SiO) mtd srr ect uccetre sateen tetenae ree Pet cau ine reubeaa ete seyeeesne nates (By Gov't.) 
Alberta Remodelling & Construction Enterprises Ltd. oo... (By Gov't.) 
We lShmBullcingaiiOVelsmletC ee nrms AM rates coer ee gre cslca re ca. smutty rie awarded (By Gov't.) 
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AMOUNT BID 


$ 71,500.00 
60,600.00 
59,900.00* 
58,876.00 


97,980.00 
97,244.00 
93,000.00 
87,682.00 


27,593.00 
20,444.00 
19,300.00 


39,500.00 
39,364.00 
35,900.00 


562,230.00 
522,000.00 
517,450.00 
502,423.00 
496,700.00 
494,829.00 
494,000.00 
480,728.00 


286,505.00 
258,400.00 
258,000.00 
249,747.00 


2,375.75 
1,379.00 
687.00 
600.00 


CONTRACT TENDERED FOR AND TENDERERS 


DEMOLITION & REMOVAL OF INFIRMARY BUILDINGS, No. 7 & 9, ALBERTA SCHOOL 
HOSPITAL (ON BAKER MEMORIAL SANATORIUM SITE), 
CALGARY, ALBERTA. December 9, 1971. 


JeBaMeDonaldnce SonmContrsisEdimento nim tcl ames sane e eeeneteneenne nese tereentae (By Gov't.) 
Welke- Demolition, ani). Bry here eRe ee ea eR ar ee Nn ee (By Gov't.) 
Bill Wearmouth Holdings Utaie cence ee et ents pee oer ene ee eee tee (By Gov't.) 
AdbysDemolitionin (9:70) ie let clair resets eeeee econ ene eee ener awarded (By Gov't.) 


ERECTION & COMPLETION OF A FOUR STALL MAINTENANCE GARAGE, 
BLACK DIAMOND, ALBERTA. December 9, 1977. 


Dunford Gonstruction Ut see reccc cee covs-cacsvs tases eden hee ee ea eet ne eS ere en eae 
Je Re Conthactin gin EtG iwis ccc snccrsseescscccomsanca 47k sannsaatice ceases Seabee ea ree eee aoe eee eee eee ee 
Poole: Constructionmlited: sae. 2 xe ser ran, taacec at suoseceant as Node aT Seen ae OE ey REET En eee eee 
Joyce: Construction Gos) Ltd, css este eh ssa ere ee ee 
Brytex, Metal e&sCovering Ltd. occ cetccmcacssscb.ssreconesoo nena uedaaee enn Gencsetees oc ee Centenarian 
United | EanmersmoisAlbertasGo-© pir etree gee reese ee eee ee eee awarded 


ERECTION & COMPLETION OF A NINE STALL MAINTENANCE & 
REPAIR GARAGE, WHITECOURT, ALBERTA. December 9, 1971. 


BrGuthriesEngineering Coz Ltds i.:sccne toh xe caer tener ae Pee eee nT On ee eee 
Brytex Metal): &sCovering (Etds 055. .cteniceee: ton heen ee ee eee ee 
Engineered Homes: Ltd iw. ipt ns ricseshcescac tc ee Meee eee een ee Ne ae 
Cramer &=Bennett Holding i Goweletcl perce se eee cee see eee eee eee SReasce 
TransAlta Construction: tds cacy encore ee ee eee ae tt ey eee 
Joslyn® & Olsen ‘Contractors: Ltd cise esteccnecee eae ee eer See, 
Dan: Bilodeau’ ‘ComStruction Rtas erence cree tee eee nee eee 
Leamac. IndustrialgDevelopments: [tdi ica seer eee ee oe eee 
HH: A. J... Developments: Ut cc scccseccec occas ee eee eee 
Briden: ‘Construction, Ltds. cecetecc.deccccctesccecscace eee Deat Cee ee Ce eee RCT ene ee nee eee 
West-Court: Developments EtG. ccccccoren cr cetcere i seater eee ee eee 
Camwil “Construction, iis. 2o eee ere eae Se rey eee 
Enterprise” Building Contractors tale cree e eerie reece cere erent anette erent ere er eee ee 
Polaris. Construction) etd xx c ree ee ee eee awarded 


TREASURY BRANCH, BLACK DIAMOND, ALBERTA. December 9, 1971. 


Joyce. ConstructionsGo;s td nis ence ee ueeerteeete te eerie cee ree een eevee ence awarded 


TO CORRECT MECHANICAL PROBLEMS IN LAND TITLES AREA, 
JOHN J. BOWLEN BUILDING, CALGARY, ALBERTA. December 16, 1971. 


Watsons Sheet Metal te iiin aie cnck nc rsertengan Cone ene Nee at REE et rit Read eet etna awarded 


ADDITION TO GYMNASIUM, YOUTH DEVELOPMENT CENTRE, 
EDMONTON, ALBERTA. December 16, 1971. 


Bond = &aleite lets yore sce sacri cena ee eras ree ote cr eet tN 
Poole Construction tds, 8. irre wa ce seren cesta ree ORR ease T et acter neeh Re eee aR rT ec eo 
Touw.~ Constructions: Ute cee he Seen ites sree eae emer rer oe One ede 
Leamge: Industrial "(Developmentsx ltteers eects seen eee eee eee nee ee 
Bo J.-Graham-Contractingn tds Sree te rene ec et awarded 
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AMOUNT BID 


$ 30,470.00 
14,000.00 
12,500.00 
11,800.00 


81,678.00 
78,991.00 
73,219.00 
72,978.00 
71,500.00 
64,800.00 


188,760.00 
179,900.00 
176,000.00 
175,483.00 
172,415.00 
170,896.00 
168,800.00 
167,800.00 
167,700.00 
166,953.00 
165,061.00 
163,900.00 
162,750.00 
153,479.00 


69,258.00 
69,600.00 
69,258.00 


8,295.00 


78,844.00 
77,000.00 
74,779.00 
71,800.00 
70,829.00 


CONTRACT TENDERED FOR AND TENDERERS 


PROVINCIAL BUILDING, BROOKS, ALBERTA. December 23, 1971. 


IGM EOUNGAtIONMC OmOlmGanadan tdaereene rte tet iinet perenne meter tre Se, cat About scavh ede 
SCS TOSHCCUVVIESOM Me LClaerena naar en rr om en tr Fant ur Operetta eat soy culate 
LOM MEIGS MCONStHUCTIONMETC tas eereey eater t race ee, anaes nce ee Ree 5. Sera hs capsteunn sua MESeesboe beet eaA 
Kenwoodmenginecringm GomSthuctionme let pee screen renee een ee teery wenn Reno co ccna ate 
ROGIOMGONSUIUCTON IIS tC summtt un atersuiient tc ay tea e ntrnte ans r ene twin (ier SMM CR mndrny ee Sc oarncuaivatinictatn: 
OV CIUKS GONSIUCH ON (SASK) let area na) metre emer fre PN mney eee Wate Ls Ane tnck aeoe es 
Bind COnsthuCuonmGOsmltC smn vances mt atten ro errs R raeetce emmy en ie eraetey ul bce aa ais 
Greene CONSIUCTIOMMG Omit ein teat fat hese tact teeta ears eee SRE CO ARETE ee eee ema eset unsmmantnnh 
NeCKkene cn VVOelloxGConstructionn Contd tee ee ee eect eerie eee sie ce enters awarded 


TO IMPROVE VENTILATION - TO CONSTRUCT, MUNICIPAL AFFAIRS 
BUILDING, EDMONTON, ALBERTA. December 23, 1971. 


AssociateduRentgeratione Imaustrtes tds etic ccass ches os cae sccecets reer a escent opsae du Porsenna saeienr 
Keeler Sheet Metal Co. Ltd... yp teh BtacRondiie dst b is ed oa nae a uBio ma Etre BEER abort ar ne aM 
Uintiexel Wiermulleuiorn es WANT (ovate (ulKeN Ne) TANCE aac a@boacpacocantasenosecaonaneriobs eanenkerlonsdivessauqbnnebi seo skap sea asaceneacene 
RICOZemMaXWOllG OralEt Cline ta cette eae tame re Mead wea Aterssrt Meat erm een a cin oeae en dale Src waht conned reaaanhe coon sbaeatee 
Crossiownminteatln aca VEMtLAttinG Ltd: ares eseg areca neon eee eee eee ame aessnce ar awarded 


CONSTRUCTION OF STUDENT ACTIVITIES BLDG., PHASE I, N.A.I.T., 
EDMONTON, ALBERTA. December 23, 1971. 


FAaingeGonsirucione awe Guipmenta Ltda ee menses ceact year cr remnc een cans atten terest esse aeea tices 
SIMMS OSs conVVIISOM Lets accntech secon 5 ces cwnriga se cee voneeeer och see ae cr ss egnnee case asarSs ceess sea eecleaghiaateeaieeeste odes 
POOlEMCORSURUCTIO net Ccetcc carrie mace te sar ey oar ey Reece ree ea EREEUTA LM ee ee sy anuuntbaa ataeisesoues 
AA-VWVGSUEGOMSTRUGUO Mea SEC kc rton. ce ec cetacean oho PPP eh ints nce ae cerns cee Mtns are rere ar 
CaAanawConSinuctionm Ospletd ei. cesses mien cacy nt nenan ac RM erates cenit. ccomia ert nis a awarded 


EXTENSIONS TO MAIN LODGE, SENIOR CITIZENS HOME, 
CAMROSE, ALBERTA. January 13, 1972. 


WolskimBuildingm@ontractonsmEtdaer nen. ctene ney cree terey cnn seat tency ruin re ees nnaeuerere eee: 
AE GiIC Dm GONSITUCTI OM, GON ECE et reise ees ceve aces cay reteset enn sorarea cece ears seese ety cua seeet tarsi 
West-Counte Developments wether sec eran cr settee tse cr ere ayr etaaee tsar pennants adarseneethyaeren «scared ong 
Crburtcworcoustruction tae) me ri ae er ee ec er see aes 
EnennnsemBuildingpe Contractors wEtay vac cca eer econ exer Pee eee eo ee enna seme aeteeeane cesses 
JUbIESmMCONStRUCTIC iim Et iments eee crrsten arent ema eemere een cere tien de eerewe a amet ata es awarded 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
LACOMBE, ALBERTA. January 13, 1972. 


Saracen COnSthuCtiomie locehemee mastery: ee tee eee ene sty te Cre ny RNC eR Cr estraan EERE AR come krdeneens eal tunce soca 
WOAAGOUIAY IBEW le yeretniss IEW aa. ceth coders: des scasnessoantusnea seat sscaccnassaabedeeaonci secaenesaacvadiereoonemcaoe meee: 
SRGHouISe, EUMCliMg) (Comune ewolts IE KCl 32 ecsneacas:naceabacanoade.capsRodydtpsoaastaupsoke ou dosboe su sedoa eaateckinasebunsoeobadoounETn 
Ma GhiopeGconsiuctOne COG mrcen. tenth teeth aie, Sten an free eRe ance etccnt Mana Ate eae nee ea 
ElliSMCOnStHUIGTORMMEtC Aen eters each ee ence ete Nia ea ee cate Rn eee awarded 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
LEGAL, ALBERTA. January 13, 1972. 


Albertas Remodelling? & Construction Enterprises Ltd) ee) o er ccersrectecetetee tanevenceturestumereerre 
CavaneConsthuction tence yecter cess ee cees SEG ARG ESTOS IID SoE CoO ASE EOS aaeS AEC RAGBREEC ONG ceoe GOEL BR SIRE GIES S ET ears 
HERS CHhempig CONSUUCTION Stace ete a tat reac. tes omni atc eter ren ermmmat janetc se Nuaensc an tea a 
WOst-Couria DEVELOP MeN tSmetd mre nets eres tere cer ener crete uneanctta te east cs dente reeaneeigceae tie 
Pea ee eer a DEVE lODIMGM{S BL LC imme ee eon ta tert ato. car etme eee crete He rect cemee Sactan ache ctae Aa dnulicansemee teas 5 
Gill BMmCONSIIUIGUONM CLC cmereteermmn tee sac etn cre steer merece ere Meiers cer ister un ace teecee dome nee ERE 
Epler pniSorbUllatmge COMUMACtOLS MU spe ee ee ce eee eee eae tee nee tes caeease epost. awarded 
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AMOUNT BID 


$ 419,813.00 
416,000.00 
413,024.00 
413,000.00 
410,883.00 
400,974.00 
396,969.00 
394,644.00 
375,000.00 


23,884.00 
19,444.00 
19,142.00 
18,704.00 
18,586.00 


2,702,800.00 
2,647,273.00 
2,585,530.00 
2,544,341.00 
2,515,000.00 


96,000.00 
81,828.00 
78,787.00 
76,693.00 
71,475.00 
62,738.00 


79,000.00 
77,374.00 
76,800.00 
73,831.00 
69,950.00 


99,993.85 
80,952.00 
78,400.00 
78,063.00 
77,200.00 
75,700.00 
71,450.00 


CONTRACT TENDERED FOR AND TENDERERS 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
LLOYDMINSTER, ALBERTA. January 13, 1972. 


Nelson Lupgber Co. Ltd eine hercee ie saces sectiaen sete dopr statis acide e nate sos Sete ane te ee So NG eer na ieee ae eo 
West-CourtsDevelopments> tds croc uaceacc ccccssecacsecnst eae ce a esa Narcan coe enee nent cat ee ne eee ee 
Wilde &ewWelins Gomstructi ome tel Sieree ere neces cere cr ree ccna eee ee e nec hae ete ene eee tener awarded 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
TABER, ALBERTA. January 13, 1972. 


West-Court: Developments: tex cbiccccccs, ccccccee sess renr ete oe Ree ee eo 
Glen*Little Construction tds iii cceccseontsen eee ee eRe ect a an rn eee ee 
Wesbridge: Constructions tdan ies. Genccc ce tccrce tect eee a 
Gillett Construction: Ltdi ie cence ddcsetecceceeseie ta eae eee ee ee 
Henry, HandysConstruction™ Ltda es forsee a een ene ee ae ee awarded 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
VEGREVILLE, ALBERTA. January 13, 1972. 


Ed’S COMtaCthing ssi Roenatieec csc cacrestaasthaee ate ce ater daetseh@ es tease He See ee Eee SET Ce ere 
West-Court Developments Ltda oir iam ce eertee eee eae eee eee ee 
Valere’s ‘Construction: Covilitd mcs crcssenss cece toe rete seer cattes sree see ee eee ee 
Enterprises Building GOMmtmAaCto rs ml et cleememe ne ee eee eer eee rere awarded 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
VIKING, ALBERTA. January 13, 1972. 


SaraceniConstruction Ltd ui hocce cpp cca gees there aese snaee eee ce ee ee 
Cx. Burrows Construction te cre ics eect ene one 
Valere’s «Construction (Cow! Ltds 232 arcsec orcs area ence er 
West-Court Developments. 2Ctd ss .2.s9...cceecces tate neers cee eer eee ee eer ee 
Enterprise BuildingmGontractonsmltel mmm creer eee meet tee teen rane ee ere awarded 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
VULCAN, ALBERTA. January 13, 1972. 


Glen (Little"Gonstructionclitds 255: xe cee nace nt epe eae ecco eee eee eer eee 
West-Court- Developments: LEtciiiicsiicncecsecere eae Oe CC eee nee nee 
Wesbridge. Construction: [tae wir. iccc ccs ns ate ca oe oe soa Coy eee 
Gillett. Construction. tds. cc. bx secccee cee facut arene eat eae ce eee oar nee ERE ea Rr ne re ree 
Henry Hardy= Construction) lst cloerc terrence secs eee ee eae ee Sener are awarded 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
WESTLOCK, ALBERTA. January 13, 1972. 


Cavaiiy GOmStruction EtG) .ccccesitcres coc ytrn eee eek gree eee tte aR TO ee ee ee 
HaeSchrempt: Constructiormplitelp ry ecee ere cert catrrrs eccentric ee 
WeSt-Court® Developments: Ltt encase issuance ern een ene eR OE ee 
FSH As Js DEVElOp ments: tis Fare ieccrorte once ce eee aL errs ae te stra cere ee a 
GillPB RE Omstrc tho me UM cece ece cee esta ae crs eee nc 
Enterprise Buildings Gontractorsa tein cccn eerie rte eee ee awarded 
DeHaan::Plumbings& sHeating Melty ccc ccccteueqetes, cock scccecconceos saan tetemneee ee aeons oe ee ee 
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AMOUNT BID 


$ 95,312.00 
79,376.00 
74,523.00 


84,131.00 
76,193.00 
72,200.00 
71,245.00 
70,659.00 


76,231.00 
76,117.00 
75,911.00 
71,475.00 


83,725.00 
80,591.00 
75,911.00 
75,904.00 
72,130.00 


84,647.00 
83,755.00 
79,900.00 
75,117.00 
74,995.00 


81,425.00 
78,250.00 
78,067.00 
76,500.00 
75,700.00 
72,375.00 
14,095.00 


CONTRACT TENDERED FOR AND TENDERERS 


UTILITY SERVICES, PHASE IIB, S.A.I.T., CALGARY, ALBERTA. January 13, 1972. 


Commonwealth Construction Co. Ltd. 
LLG VVOSta(SOULTOKM) met anette tun pennies rn tneaene eee Mn en mM oi nen te ee ee 
Foundation Co. of Canada Lid. 


CanamengimeceniinGletc sere cmre ee erl corlt ey Are ee eur a ea bE NM Os I Oe meuncuatee corners 
SIMMS LOS OM ISOMMLTh est eset trot rer cnt tn te Pan MODES Oe OE tae awarded 


CONNECTIONS TO NEW UTILITIES TUNNEL, ALBERTA RESEARCH COUNCIL, 
UNIVERSITY OF ALBERTA CAMPUS, EDMONTON, ALBERTA. January 13, 1972. 


Meccon Installations Ltd. 
RoclemGonstructionm ltd mest, Warten 5. cere wen rnc estee earn cece eaenn atten oem atte rate cin dumm ome eee 
iIndustiialseowernm Installationsa (Edmonton) ltd yeesee ere cence eee see eee eee eee oe ees 
POLONMCONSIGUCTION RSI Siem rreetencal erence ec eR en emer a Mee Ee ele et St Rabu hs cee ct 
Camwil Construction .... 


CanamConstnctiOnvac One UCN ee ccr ect cece sae ee ee te tis oN e coatgiceon eerie eee eee awarded 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
BARRHEAD, ALBERTA. January 13, 1972. 


RolahisaGonsthuctioniletdn ter cen tha tt ctenwnat at mere umate omMe tn SiON one ce NtcMe A Accu een aa ct SUN ered 
(EWE (OfeTELGUKeivelay TA Wok, 1 cut csaserstbabe acareanrosecoeeaucne Sdeecncaske doaoeabd Ab dodeadustunda Sede eernsce tarp eped sae ote aan eesE ace oonG 
FimSCHreMDIeCONSUUCtIOM tC sare t msec meee Geen a ene eta Neo e es epee deren 0s Oe som cceece cs 
West-COuntmDCVGlODMeN tS ult to nace cs cemmees ern nete renee Renee nn me anette uy ieee Are cate 
Fem eA eee DOV CIOPIMOMUS UCC Porat a5 tcc cst. ee ocact meseee Caaa eemem eee aaa ee cts nha son eaeccsioneaesi dius 
GB RGONS UCC net Clee es cote econ eeerea te ete etait e orem eiiee ome eRe a cae, tn Te conte 
Sle i(Ordise) LEM Keliinvop (GOIURYOMe TES TE Woh SANs wotcesusesadeenueutiacadéus.age meeodacces snpauamiocosenuaetordenesoeatne awarded 
DosiaanmellimbincGricaMeaun Geta: core cee meyer tte eerie er ante EN een Oe ecm ny ceed ctevs demele 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
BONNYVILLE, ALBERTA. January 13, 1972. 


WTCSce WW Slinel CONSTRUCT OMe ttre cree rer eee es ere ie ee ee eee coma 
Generel WorkShop (BOnmy ville) aEtc eres cece eee eerste care rat meee remtee (entre ee eset eres 
DE Valet voxo ls yet} Grey me ttU voli Kel gy a eito f <28e, <aeoe ote seneon doa saccecseneccschcacceccbondaehas aie CuUnbe heaetisrmcaHs: ac idupcaracamcecas cree 
Re VINCONtRGONStrUCTIO ia te ash tee corte, ete en cc eaten eee eee RRS ee ERE ME 5 RR ee rar ee 
West-GourtiDevelopmemntS: Itc tic ec. c tec cceee cero eaten tee Soe oe ene er rae nee ne seatreaa ets 
VV alere:Sim CONStKUGTION: COsm tCin eee ts real sare eee sce eM ee eect aaeP eon acin qece ese areniaen awarded 


SENIOR CITIZEN’S HOME, DRAYTON VALLEY, ALBERTA. January 20, 1972. 


POOlEMGONStKUCtIONID Ete eee or terete cee oon ics saree. chan Aetna neers dee se re ee Ta the eed ae aan foe 
GAMWIMGOMSUNUICTLO Mime tee tec nce ee een rare Peters sconce cc Ree Sess ei 2c ee 
ENGiIMNECtOCe HOMES MECC pee ertee et Metts RRA or crt toe Maeear archon dura AAnteesonen he ccctsia lath wntloansnlonvanste so 
West-CourtmDeVelOpimentsaiL tcl terrrcceee cee ck aew ors toe han te anncnteceemen as btaahuapeesanah cas cSt aah cmecetae 
NOKIMANRENIISCHGONSUTUCTION MEG: ma eet rc gee secre ceroectenectes nec re re recabeacahar = mee acrcde ease eat eres 
FOLEStRGONSIMUCTIONNE ETC serrresr erent ene eet rte ae ne Ry ease ce eRe Pata tge sete eeae ee ash awarded 
NOSIVnmcmOSON nC ONACTONSmIStG a kace en cater sctme saat ser ate tiers Ssubods ame resceanehtaaberantaneemmenm esc oe 


PT 


AMOUNT BID 


$1,015,518.00 


989,532.00 
973,878.00 
971,724.00 
964,959.00 
961,561.00 
949,000.00 


56,519.00 
54,578.00 
52,898.00 
51,869.00 
49,700.00 
43,478.00 
42,900.00 


91,913.00 
82,682.00 
78,700.00 
78,609.00 
76,900.00 
76,400.00 
71,275.00 
13,895.00* 


89,550.00 
79,700.00 
79,600.00 
75,700.00 
74,777.00 
72,995.00 


576,389.00 
568,700.00 
560,900.00 
555,181.00 
550,468.00 
546,890.00 
529,498.00 


CONTRACT TENDERED FOR AND TENDERERS 


SENIOR CITIZENS HOME, SEDGEWICK, ALBERTA. January 20, 1972. 


G: (Burrows: (Construction) tere ree rreesct eect te nce rsc ccc ccc eect eee eee ee eee ee ne 
Poole: Construction: Letdhs sas ccisekeaserscestet econ ae aes eo com ate eae eee eee Ea: See eee 
Bennett & WhitevAlbertay( 1963) mletclamerm eee ese es are tee tne eee eee 
Engineered, Homes: etd. 2% .ccrcacctneueteetce ae-cesttrt ss ncnyeemernnaenc ere ramtnee ce Sean Aten mat niet oat tae ae nee t ane 
West-Court Developments tdi ica cce terrae sce cece caterers Reade eee MO cree Sete techn ceeeet eae ee eee 
Norman Nilsen Construction m tel jac cct es csrce cc ccs che se eee ree ee eer 
Forest. Constructionn tds cores cree eree eee es ae ae eee Cee ant eee eee awarded 
Joslyn & Olsen: Contractors, tds sie eras cubenecncee tapes smsente et eceee nee cee sea eee ene ee Oe Cen oea 


DEMOLITION OF WOODWARDS WAREHOUSE, (LAW COURTS AREA), 
EDMONTON, ALBERTA. January 20, 1972. 


West-Cournt (Developments tds. oie... sone ea, oo eine ee eee ee er nner wee (By Gov't.) 
Adby4Demolitioni (1970 LId., 8 tens cesteccaeens = tonne Serre ee ee ee (By Gov't.) 
Ja BaMcDonaldiéesoniGontractons) EGmomntomp lite ieee nersenaeeteet pee ene eee een (By Gov't.) 
AtlasmDemolition: Ltd!) vce ste creme acca eee oe meee ce eee eee awarded (By Gov’t.) 


ADDITION TO GYMNASIUM (PH. Il), CORRECTIONAL INSTITUTION, 
FORT SASKATCHEWAN, ALBERTA. January 20, 1972. 


Gavan Constructiony tis a sccesccecs coset oneness nc eee ee ee ence ec 
Gamwill Constructions secce cee seccet scare act eaten ele its tote se ORs eee es 
AlbertasRemodellingeasConstiny EntenpniSesi Lt eens nee eer ert rte nne se ener eee awarded 


UTILITIES, NEW TRUNK SEWERS & WATER HYDRANTS, 
HEALTH SCIENCES CENTRE, CALGARY, ALBERTA. January 20, 1972. 


INCE NEE (Ce NSWCHTON AY (KONI AET AM) VEC ees scsnoceunosncdces boss naconaaonasencunbonoqdcusssoeawendd ion y7eseesnatnahinnmbaeseagonss 
Whissell” Enterprisesgulitaly ve 274 cc eens acct tors seer eee eee Re OE Ie ce 
]. W. Campbell Construction Ltd. 00000. Re PIM ROORRR EN ee ae AP tee ae Seed -e, Wn a) NBAE d 
Cana Engineering ltd yee ca ccsecqicets acc ecnonc eet neste steer tae Soc creme acne te cece ee er eo 
BoOrgervE quipimiemtaletdeay i. syeece ds shecscecctnacsen Sec sears ra cia en ttiea mer eee tee ae cae One 
DeVries! Bros: wConstnuction etre erence eee ee eee ree ee ee awarded 


TREASURY BRANCH, PICTURE BUTTE, ALBERTA. January 27, 1972. 


Chronik Construction Ltd. 
Gillett... CONSTFUCTION LAG sieseycetssssecactr cence cet Ee eee ee nee 
G. Shortt. Comstructiony Ltci&c3f ssaceecacs cere cere te coacenee enero ee eRe oR eR eR Ie 
Wesbridge: ‘Construction: etal, paciastecccccctucercsmie teense nt once ete a Soe eee oe eee 
Henry Hardy Construction elites ocean rere ee eee ee Ree eee awarded 


VENTILATION UPGRADING IN WARDS, (BUILDING No. 1), 
DEERHOME, RED DEER, ALBERTA. January 27, 1972. 


Crest: Plumbing & Heating, stay ise yacrac setae esas eel cea ce a Taree eater eo eres 
POEM MA Umlekeni atop ee WASTING) VEC, ccoconcoabebctscandact vonedcocdecar Fant iccadondosnenédoonacinudebanedeé ca madobescornnestonse 
Freeze: Maxwell (Gor Utes merce c cet: cadet cir ee ere rer aeaee anton a teat err ee aceon ORE i et ae ae 
EF, Melhayhoe! Plumbing écaitie ating etal iirc cree nner ere neem one awarded 


VENTILATION UPGRADING IN WARDS (BUILDING No. 2), 
DEERHOME, RED DEER, ALBERTA. January 27, 1972. 


GrestaPlumbing -& Heating: Litas me. ta Mite cert re eee cere ee ee ea Ce 
CrosstownsHeating” & Ventilating tdi yn nat eee ter create ore ee eee 
Freezes MaxwellliGomilitcl ips wety.ny. ferences torrente eer a er cae age acc Cn nn re ere eee 
Ea Mettayinoe Plumpinghccrtieatimee lot clameee cee sates reer ne eee nes een ere eet eens awarded 
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AMOUNT BID 


$ 600,381.00 
576,023.00 
560,452.00 
556,700.00 
556,176.00 
543,783.00 
543,335.00 
521,254.00 


73,453.00 
36,259.00 
29,970.00 
18,470.00 


87,723.00 
79,425.00 
77,760.00 


145,660.00 
92,024.61 
91,065.00 
87,165.00 
83,897.75 
76,965.00 


80,000.00 
79,980.00 
77,284.00 
74,200.00 
69,677.00 


31,765.00 
26,292.00 
25,722.00 
20,613.00 


31,765.00 
26,292.00 
25,722.00 
20,613.00 


CONTRACT TENDERED FOR AND TENDERERS AMOUNT BID 
AIR CONDITIONING SYSTEM (ELECTRICAL RENOVATIONS), 
PROVINCIAL BUILDING, LAC LA BICHE, ALBERTA. January 27, 1972. 


JOMMSONM DS OSMEICCIIGCNCOm (EGMONtOn)ple teres: eee eae ee Pe eerees $ 9,800.00 
GieateWGStaelocthicn tine met te nmr tt rumemr arc a iri retin Ah tree Se ee eae awarded 5,320.00 


ALTERATIONS TO TEACHING BUILDINGS, DEVELOPMENT OF FOURTH FLOOR, 
BLOCK “J”, S.A.I.T., CALGARY, ALBERTA. February 10, 1972. 


Nielavishmanlckaymase Coan Lidiwet sa 9) o> hee. Cm ade ewer Lee Ne dt PORE 71,458.00 
KCloae GCOMSTRUGTIONMEet Cre macere ees ater hie ki. ore eer arreemeicr ae anon Mitt ae ee Nese Mee Bees stew esc ctrsnoutt ai seu enn 68,732.00 
Priddy Bros. Construction Ltd. ................ Baie ice eck fees ORES RA BRE rae i Sor CR 67,200.00 
AItaNVESuRGONStFUCTIOMe (SOUTAEMIN) Let et nie eee care coe een atten, eee reece ccce Rae ccteetern tie 66,446.00 
BoulccmGonstructonaS Uildersmletcetn wa scermmonr ee ete een necro Nie Go ee ea, 65,748.00 
BOOCMOONSITUICTON MLC queen pene Mee srk sah ear er) heres eee een rete Mine LSSePRA ac Mint ety MR CIE st yee FO 65,714.00 
RLUTStaeGONStrUCt OMe COLT Ceenaes aren ft he tren omer rene cre tr ame eth Si We ae esate Jt ev dines. 65,289.00 
VVatSOnmGOnstruCtioni ltd eect) beta fi teeth ern ne ae coe alin is ee eae awarded 64,081.00 
BIKGmCOnStructiOnn COs CINiteGmaeem eens a en elr ante ac Mian Mie e ne RReNE ODE cites: Ne Soe eae 54,639.00 


RENOVATIONS TO OFFICES, ABERHART MEMORIAL 
SANATORIUM, EDMONTON, ALBERTA. February 24, 1972. 


Canlaon sunUictl Ome Oe tC aes serena tn nana eee a8 tener en ureter ena fon ard kerries « 128,400.00 
Albertamnemode lling) auGonstinas EMtenoniSes) etdauewg osc re en ercn meee eer ccare ann yeece canteen esas 127,518.00 
SAA Se/A TUR OMSERU CULO Mi CGN: Berra eg oats oe erase eee eed ae RE ee ris Rae oa a ee cr veantente uimise te masons 122,805.00 
AKIN OMSERU CEI ON peer cece tyeoreerec spose rie terraces ee ee et ck a ean a PBR ko 121,507.00 
ROOlEMGONSTTUGCTIOME tcl seme tree eac teeter roeiee a acer tag ee ere ers ei ne ne eee RNs cody acta saat 118,684.00 
[RELIEF (Co CEST MUST al Wo he etn eee eR BE eee Pe ol, ota cer Baaascor aspect ber <comare: ance ene aoe een 114,651.00 
State ge CONSEEUCH OMe LUCIEN ims AEN a7 EN nh Rm ate Sie RRR Reed oo A Sa cde akc atric Oe 112,900.00 
PAItAaVVESUEGOMStHUCTIOMMMIeL Coe reer tet carte ec ret rey ter siete ak me RRR ten entero Cat tio e eens wus AUR Seca ey 111,111.00 
Cavan CONStHUCE OMe tC Maeee ee eters nee aa, eerie Pera er eRe rae ces RS Ono unease lcemranciietes 106,618.00 
JOSIVNecwOlSehm Contractors Eta, var enue sacra motes eterna eee on aes at aaeeioe saiessuntineeas come ceie awarded 102,327.00 


ADMINISTRATION BUILDING, CORRECTIONAL INSTITUTE, 
LETHBRIDGE, ALBERTA. February 24, 1972. 


EanliocnGranOm COMSts) tcl teerere. =, erect e cee ciate ace aaa Mar Ane cele eRe ce Cs sean eMac ea ome p cic sce 79,894.00 
Henin ye ave COMSURUCLIO MMU scree cmc cee orescence te te ree neers RR ces Retreat Neyo pours 69,798.00 
Gillette Gonstnuctiona td terme cnt ere eee hae ci eter ea Rt meena e atnd Miincicanatlen meee ceca sr ntita oe 69,200.00 
Boychuicks Constructionya(SaS ks) ltd sense cetera eh ee see ere eee tee ce Beara Scsta EERE 68,998.00 
Glen LittlemGonStrOGtionmlete neve eterna ek esas ances reer canter on eth Sater ec eracen sites anton rts 68,791.00 
KenWOOdBENGINECEKINGmGOMSUNUCUON atte cere gets ee cere certs atnn nee ec coerce eeaiasel a acesgaeeee a 68,700.00 
WeSbitdgemConsthctionmletigr answer iq reerrere 5 cet ten cet Mpa n seo ere noe cseeare eet awarded 64,850.00 


EXTENSION TO MAIN LODGE, SENIOR CITIZENS HOME, 
STRATHMORE, ALBERTA. February 24, 1972. 


HOUVmENnGineehingmContractonsglete ern ce eae rch eet eres cen ate saeee em nceerecretsecoe (nayetrnestaveWenreetsee 86,620.00 
IFAEWVOStRGONISTNUICEIO NIE LSC sae Meter cece ert a ne ria nas RA ern een, MaMa eume arian. cba oteutecaihateoades 1 once Oe 82,075.00 
GelticnConstructionmictdiwe a. aie ce cree tooo eA tae Sve ek re Sere 8 mt AO er MER RR te 81,534.00 
DANR ilo GSAURCONSIUCTIONs Stim. eeetn teen or arciat bwin cacaeetemnnerec era eee eae ae seam arneeteertse mnt awarded 76,300.00 
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CONTRACT TENDERED FOR AND TENDERERS AMOUNT BID 


DEMOLITION OF KING CONSTRUCTION BUILDING, HIGHWAY 
MAINTENANCE YARD, WAINWRIGHT, ALBERTA. March 9, 1972. 


BE. Ne DURCINING oo: 002 Seosig scecattceees aie sete ese seavacde a ons cane RE een ace eae (By Gov't.) $ 2,050.00 
Dibben. GoOnstruction, «c...:<cxacerere este cet eee sees sce oot eee nee ete (By Gov't.) 1,225.00 
Flomer. Marchand sia scrce, rune ren cee ae eer eee ne roe (By Gov't.) 865.00 
Anton Hopalulke on caccn cru tertriaaerenere that Gontrctiae eciha uae ict tone are ene eel ca een ee Vn (By Gov't.) 850.00 
NieAndersonp Building Constructo meer ce cere secre cee eee eee ee (By Gov't.) 600.00 
Avonglen: Gospel! |MISSIOM oct ce se aerate an coe eee (By Gov't.) 600.00 
Kenting Oilfield (Senice Ltd. eros. ete ee nee ee eee ere awarded (By Gov't.) 200.00 


PROVINCIAL BUILDING, VEGREVILLE, ALBERTA. March 23, 1972. 


GrahamieConstnucti ons Uetdset ¥. cssecneccaneaeeacewest atic Wrarccn ate tee ne te ert nee 474,664.00 
Cramer. é3Bennett Holding: Cox Ltda secsccccccctaces coset ee eee 467,230.00 
State [CONStrUCTION MITC eA Pies secs eee caic cece eee eee een eae 465,956.00 
Canay Construction aos, Lite icc) cccucacscseh ccna sanas eee ee Ree ee ae ere 465,465.00* 
Briden: ACOMSTRUCHIOND Ut hae. ceusacsncemaceec roan nes ooo CT Er ee en 465,433.00 
Bird: ‘Constructions Cos Witch pecs ccc cheese cps eee ene ee 464,259.00 
Forest. JConstruction ltd. ese ek ee peak, ieee tne ae pO rit teen ot ne 454,019.00 
PooleCGonstructionsitdy s.r ee EEO Oa ochre Se CeR Ca cee oer too emmae cat oor cane eto awarded 443,558.00 


OFFICE BUILDING, PROVINCIAL PARK, 
CYPRESS HILLS, ALBERTA. March 23, 1972. 


Neckeré& WoelflenConstructtonme Go seit chairs cece ree acess rt eee 999,240.00 
MacWilliam Construction Gos itclin esse cacecc cere eerste een ene a rt ee ne ee 127,712.00 
F. Wahl, ‘Construction: “Etds iis. 2: ee ee ccccmsecsteenea: eee eNom Ono nT a 114,359.00 
DiS Hiv COnmstructiony td yescciak crerdecoe cts senate soe teen ee eT ees ee er 112,106.00 
Remai: Gonstruction {Cor (1970) tls cs eee ers re eee cere ete ee ee 107,600.00 
Gillet&ConstructiomMetas se esscostec cco casscec tree ate ee eee ee eee err awarded 106,456.00 
COMMS (COMETH Web ccacaceaccosgdsastoosnsnnassbaponssccaenénaneaose se ane aa che eae as eee Ee ee een ee 93,200.00 
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ANNUAL REPORT 1971/1972 


ARCHITECTURAL BRANCH 


DEPARTMENT OF PUBLIC WORKS 


The Architectural Branch fulfills two main functions, the first is the provision of unstructured advisory services 


pertaining to design and construction matters for all government departments, committees, boards, commissions 
or public bodies. 


The other important function is the architectural stewardship of all Capital Construction Programs which 
are passed by Legislature and funded under capital account appropriations 2682 and 2683 of the annual budget. 


Total expenditures in 1971/72 under the Capital Sites and Construction appropriation 2682 were in excess 
of $39.5 million for the following Client Departments: 


ZAG CU LURG ae rete Oo Aer eA eT ch NMI on VERON MR AAT DRE Cece EN eH te MU oe $ 1,108,271.39 
Alberta iealth ares linsurance: CommiSsiony ye.sse.ceesee seen asedeve eee ee oes ce 692,297.01 
ATTORNEY G CMG la lie eeeren esd ow es heres nears te tte ge GER OREN Ala ot er Reena Lm AR 10,139,922.12 
EGUC Ato i iaier terran nie reas see ten aN Ub aren petits, de har aicte Sera tne acintine, Moe 10,714,680.21 
Environmentalalmprovemente. e726. n eee reece aren comer eee 9,674.52 
Executive Councilieesn ti min. tienes Sherr rr eh apie eter: mentee Gyre) We be ONE 688,930.59 
Ket Vt M)-.Gogeaaandnas Coane aqaaae spasm casa eceee ntigtcanieeeecaracee ta anna Tae Mecse coed asic tae epee Oca eae Beene 1,149,758.21 
Highways & Transport .......... BA recep gM Se saeen a cette a oes N 1,448,243.31 
INGUS TRY ae Cenc UINIS Itaeress eon eae eer et ets omen enen eMC Ine Mees tres, ce a hin tare fr 387,916.99 
Ani CS ee ROTCSES are ice cuca en eee Te a Ra RE rete Men a trent Me 3,881 259.28 
MUNLCI Dali mATE AIS ae oes Scene on. swe sere tetas eet anon mesa tryt ct els omreer ae BG NI 618,936.41 
ErOvVInClalWASOCnetan yn. sue: cree es eee see ene ena mcrae ene Reece eee ere 27,598.93 


PUDIICRWOrKStrrermesccns ceca ens etry en er ee amen ce Ree Meh eee Rt ed 0. ates act 6,073,507.08 
SocialaDevelopinenta r.cm.ceen ete ei eee tenon, peetnte ru Men mencctinratsciscn ieee ate 1,583,411.01 


ALC EDU AY ap ectcate bone sence een naka eetpabe paar ananeboroatcne ceaccanae aero sa ececae See cue n eanseermenmreck dueccee cots 449,800.19 
SY OUItI Mee ro arte ex er rar a Pe MS Ove eterna PE ee nce Oo PARR Soc eke 38,184.65 
GONTINGENCIOS Hern etree ee ee emt errno Meena ar ne Tene mien er Rs Sane aN 14.36 
TROIS _ohecat dahacbo nut tosemsacbete dnt patGds pebagecace tees naiaceqast aut eaxtaagbanis Atecwet ooueeersceas se cece yaar ooaauoee $39,512,406.26 


Of this, full architectural services were provided by the staff of the Architectural Branch for 206 projects with 
expenditures in the amount of $6,161,870.04. Also included in the above total are capital expenditures amounting 
to $22,189,266.35 for work designed and planned by private Prime Consultants, whose services were being 
coordinated by the Principal Architects under the direction of the Chief Architect. 


A total of 36 Prime Consultant firms were under commission by the Department of Public Works, Architec- 
tural Branch, for design, planning and construction phase services on 49 major projects. The total funds paid 
out to these firms amounted to $1,627,434.67 which includes total fees of Prime Consultants and their Sub- 
Consultants, reimbursement of expenses, costs of tests and other services. Fees paid were in accordance with 
the 1970 fee schedule of the Department of Public Works “Term of Employment and Methods of Procedure for 
Private Prime Consultants”. 


Unstructured advisory services relative to project feasibility and need, medium and long range planning, 
functional and architectural programming and cost evaluations accounted for 28.75% of total computerized time 
expended by the staff. We predict that this percentage will increase for successive years, since more emphasis 
is gradually being placed by Client Departments upon increased unstructured front end analysis and evaluation 
for planned program budgeting. 
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All activities of the Architectural Branch were fully computerized for the entire fiscal period, relating our 
production volume to manpower cost and requirements. 


The operation of the Architectural Branch, Edmonton Office, is directed by the Chief Architect who is 
assisted by the Architectural Co-ordinator. Directly responsible to the Chief Architect are the following section 
heads: 


Three Principal Architects 

One Supervising Architect 

One Specification Writer Supervisor 
One Landscape Development Supervisor 
One Acoustician 

One Interior Design Supervisor. 


During the past fiscal year, two Interior Designers have been appointed to open positions while the following 
positions were vacated: 


One Technologist Il - resigned 
One Technologist Il - transferred 
One Technologist Ill - retired 


On March 31, 1972, the Architectural Branch, Edmonton Office, had a total staff of 45, consisting of the 
following: 


10 Architects 

1 Achitectural Co-ordinator 

4 Specifications Writers and/or Quantity Surveyors 
12 Architectural Technologists 
Acoustician 

Acoustics Technologist 


Agrologist 


Interior Designers 


2 

1 

1 

1 

6 Landscape Technologists 
3 

1 Interior Design Technologist 
5 


Clerical Staff 
This includes all staff of the following four Special Design and Production Groups of the Architectural Branch: 


1. THE LANDSCAPE DEVELOPMENT GROUP of the Architectural Branch provides landscape recommenda- 
tions and designs for Government sites and examines all landscape designs prepared by private consultants. 


Landscape design evaluations involve the choice of plant material as to height, color and display arrange- 
ment and the effects of plants for year round beauty. 


Complete working drawings are required for new sites prior to commencement of site work by either land- 
scape contractors, the Client Departments own forces or the Physical Plant Division. Major landscape projects 
completed during the past year include the Northern Alberta Jubilee Auditorium in Edmonton, the Queen’s 
Printer Building in Edmonton, Alberta Vocational Centre in Edmonton, and the Senior Citizens’ Homes in Lac La 
Biche and Thorhild. 


A continuing evaluation program of existing sites has enabled this section to recommend improvements 
which have been executed in progressive steps. Landscape master-planning is essential before changes are 
recommended, such as horticultural procedures, choice of plant material and designs to unify the sites as a 
whole. Progressive stages have continued on the Legislative Building Grounds and the Agricultural and Voca- 
tional College in Olds. 


Landscape design concepts are continually under study in order to achieve the desired standards at a mini- 
mum cost and to create a pleasing setting on each site. 
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2. THE ACOUSTICS GROUP of the Architectural) Branch is in charge of all acoustical matters which relate 
to Government buildings throughout the Province. Guidance is provided to the Principal Architects or private 
prime consultants at early stages in the planning and design of new buildings in order to keep costs for acoustical 
considerations at a minimum. Investigations are made into all problems with respect to architectural acoustics; 
these include reverberation, sound insulation and noise. Recommendations usually incorporate detailed drawings 
and specifications. 


In addition to continuous work, the Acoustics Group provided services on twenty-one new projects during 
the past fiscal year. This included work on the Law Courts in Edmonton, the Provincial Judges Court and 
Remand Centre in Calgary and a noise survey around the South Power Plant in Edmonton. 


Many acoustical designs and recommendations for buildings under the jurisdiction of the Physical Plant Division 
were also prepared during this period. 


3. The Services of the INTERIOR DESIGN GROUP of the Architectural Branch are requested by Client 
Departments and Principal Architects to improve the interior of existing government owned buildings and to 
prepare interior designs for new facilities. 


The objective of the Interior Designers is to create at a reasonable cost, an interior environment and a 
pleasing atmosphere which is in harmony with the operational requirements. 


It is the responsibility of this Group to assess the need and process the distribution of stock furniture with 
strict adherence to furnishing standards which are determined by the employee’s position and the Department's 
policy. This group also scrutinizes the distribution of used furniture and equipment. 


The Interior Designers are involved in the preliminary designs of a new line of government stock furniture 
for open office planning or office landscaping. This modern planning concept is more and more advocated by 
Architects and Client Departments because of the proven increase in employee production and a decrease in 
operating expenses. 


This new field in Interior Design requires a total assessment of the specific services and functions of the 
occupants, an analysis of operational policies and procedures and the preparation of design proposals and 
cost estimates. 


A large number of projects have been completed in the past fiscal year. A few of the major job involve- 
ments are: 


1. Legislative Building — Renovations and refurnishing of Ministers’ offices. 
— Refurnishing of the Legislative Assembly. 
— Renovations to various other parts of the building. 


2. Centre for the Care of the 
Mentally Handicapped — Renovations to Old Misericordia Hospital. 


3. Alberta Vocational Centre, 
Calgary. 


4. Law Courts Building, Edmonton 


5. Senior Citizens’ Homes 
and Additions — Throughout Province 
— Specifications for furniture and furnishings. 


6. Madison Building — Department of the Attorney General. 
Two hundred and thirty-two requests have been assessed and processed by the Interior Design Group. 


Total expenditures under the Capital Furnishings and Equipment appropriation 2683 were in excess of 
$3.9 million for the following Client Departments: 
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AGMICU ITU Ot caccrserne. ccs cde B ac nes renege tise eth ce (cba er sar eee mene) OR ae $ 250,829.14 


AFHICN.G, 83:08) ees ee te ers Rae Oe aie Cer oe ree et ice ne 8,259.57 
Attorney, "General... 02 Suescarsccaccoate easy coves tate ceetes oes ae nec ere Geter er ne ene ene 311,352.97 
EGUGARIOMN: cece cchaeee Rieu erates ees Ee an co ee a 1,959,681.28 
EVPIVIUPO INITIO NE se ceciece eee ceca see rate ep cee ee ce 84,897.16 
EX@cutive sCOunClllt 2. 2k sutrasseaceicscotanenacete a aeee een eo ee 84,551.53 
Highways 2nc8.5e-. ne eee OS Oe ee ee ene 203,784.74 
Industry “& “COMMENCES seeteie lec coset cera Veer ee cet ea ee 10,468.66 
LandS &uFOLestsS sks crccccctecee aia e te Pete RECT Nee ee eee eee 106,320.08 
LABOUR ccs css eee ie sckacs hes cores deta sSnaaioet tone Oana A PE ne 11,066.46 
L@GiSIARION 2 Fico. 25 ndycndadk ce heseom tli etatsa geo SE ee ee 15,611.27 
Mines ¥&. Minerals: <<. sects coatuseters aut et teste ee ee ee ee ee 5,527.65 
Municipal CAffalrs:: sac soscscsssesceancrtyssoeete noc sae a eee On 27,365.87 
SOcial/EDEVElOP MEM hacessresopethesee eae sae Eee Ae 348,538.38 
Dept.sof Public “WOtKSIy rcs ccrceen omen ace ney reenter ene eae ann ee 337,884.52 
=< C1 1 noe RN SHR OP Ne te ROO hele cB, Gan duce BBR Sou aE GHG AamsRconaoh see oeese 69,622.81 
00h lee te ee teee nee ine epee Reta: ca EMe ru cter ca din y a MR nis Sa honey extn acoaas tech docibbecandzoode 96,177.77 


$ 3,931 ,939.86 


4. THE SPECIFICATIONS SECTION of the Architectural Branch prepares all specifications for projects 
designed and planned within the Department. A set of reference specifications is provided to private consultant 
firms commissioned for Government projects. The consultant is required to prepare his specifications in accor- 
dance with the reference set in order to maintain quality standards based on proven performance of material and 
workmanship. 


Up-to-date technical information and data on materials and methods of construction are being maintained 
as well as current rates for materials and labour. Alternative methods are investigated and recommended to the 
Principal Architects or private consultants to ensure competitive bidding. 


Stringent cost control is exercised on all Public Works’ projects. Quantity takeoffs are made prior to tender 
to check or determine the final estimate of cost. Applied knowledge of current market conditions has proven 
a valuable asset in keeping designs within budgetary limitations. 


The demands upon services provided by the Specifications Section of the Architectural Branch in the areas 
of materials-research, quantity surveying and cost evaluations have increased considerably, however, the provision 
of these essential services is limited by the availability of manpower within the organization. 


Within the frame work of a planned reorganization of the Architectural Branch to take effect at the beginning 
of the new fiscal year, the Specifications Section and an expanded costing service will be incorporated into the 
Resource Group. 


This group will provide centrally coordinated services to Advisory Architects and the Administration with respect 
to production cost and time data, job status and schedules, consultant contract and fee administration, prepara- 
tion of specifications, tender documents and materials research and last not least quantity surveying and cost 
evaluations for planned program budgeting. 
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THE ARCHITECTURAL OFFICE, CALGARY 


The Planning and Project Office in Calgary has continued the coordination of the ongoing developments at 
the Health Sciences Centre. The construction of the Medical Sciences Building progressed on schedule and part 
of the structure was occupied by the fall. The majority of the construction activities have been concentrated to 
the inside of the building, which allowed some clean up of the site area in preparation for roads and parking. 
The expenditures on the Medical School building amounted to $16,458,000 at the end of the fiscal year. During the 
winter months, sewer and water lines have been constructed completing some of the distribution loops around the 
new structure. The service tunnel between the Power Plant and the Medical School has been completed, making 
it possible to supply steam and electric power on a permanent basis to the Medical School. Delayed progress 
due to problems in manufacture has been experienced with an additional boiler installation in the Power Plant. 
A parking lot for the use of patients of the Ambulatory Care section of the Medical School has been completed 
and the immediate area landscaped. The Foothills Hospital has constructed a staff parking lot by the Power 
Plant. Planning and related work included investigations for future power and cooling provisions, traffic and 
parking demands as well as further extensions to the utility network systems. At the Planning Committee level 
of the Calgary Health Sciences Centre, deliberations took place over future projects such as Cancer, Auxiliary 
Hospital, Public Health Laboratory and the extension to the Emergency Department. 


Long range planning work at the University of Calgary included considerations for the Centre Block develop- 
ment, the Chemical Engineering Addition, the University Centre Complex, extensions to the enclosed pedestrian 
network system and the siting of parking structures. During the year, four planning conferences were held with 
the Vice President, Capital Resources, Academic Planners and special consultants in order to explore and define 
major directions of developments. These work sessions take place in addition to the every day planning work 
which is carried out through the office of the Director of Physical Planning. The value of current building con- 
struction in five major projects amounted to approximately $23,000.000. 


Design and construction commenced on the remodelling of the Energy Resources Conservation Building 
which also included the finishing of the fourth floor. Alterations on the lower floors became necessary follow- 
ing the administration and organizational changes in the Client’s responsibilities. The work was undertaken as a 
construction management project, in which the Physical Plant Division has taken a major role in close cooperation 
with the Planning and Project Office. 


After the demolition of the Land Titles Building and the Power Plant, the construction of an underground 
parking structure and the landscaping of the Courthouse Block was completed making a significant contribution 
as a much enjoyed outdoor space in downtown Calgary. 


A major accomplishment was the completion of a master plan for the long range development of the 
Alberta Horticultural Research Center in Brooks. Contract has been let for the Maintenance Building and 
designs for a new Potato Research Laboratory and for the alterations to the P. Duncan Hargrave Building were 
commenced. Program and siting studies were also carried out for the new August Griffin Building to be the 
new administration facility of the Center. 


Special studies have been started to examine the effects of buildings and building groups on the adjoining 
outdoor spaces. It is envisaged that the findings would influence building design in order to improve the environ- 
mental conditions. The immediate applications of this knowledge would be at the University of Calgary and the 
Health Sciences Centre. 


Although the responsibilities and scope of work placed with the Planning and Project Office have increased 
during 1971/72, a 22% reduction in staff during the same period made the execution of the work relatively 
difficult. The engagement of private consultants did not entirely cope with the pressures of production for the 
reason that continuous liaison is required with both the Client Department and the consultants in order that the 
desired design and construction economies may be attained. 
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ANNUAL REPORT 1971/1972 
ENGINEERING BRANCH 
DEPARTMENT OF PUBLIC WORKS 


The main functions of the Engineering Branch can be divided in two broad categories, the first being a 
design function for buildings and utilities and the second being work of an engineering consulting nature. 


Within each of the above categories are the structural, mechanical, electrical and municipal engineering 
disciplines. The engineering design work for buildings and modifications to buildings consists of the structural 
design, mechanical design for heating, ventilation, refrigeration, plumbing and any other special services that 
may be required, electrical design for illumination, power, communication, alarm and special services that may 
be required and municipal work for water and sewer, grading of the building site, roadways and walkways, etc. 
Engineering for utilities is made up of such projects as central power and heating plants, central cooling plants, 
distribution of heating and electrical facilities and water and sewer mains. 


Responsibility for the operation of the Engineering Branch is delegated to the Director of Engineering 
Branch. Directly under him are four line positions, each one occupied by a Chief Engineer responsible for an 
engineering discipline. In addition, there are the staff positions of the Assistant Chief Engineer and the admin- 
istrative support. 


During the past fiscal year, Mr. R. B. Smith was appointed Chief Mechanical Engineer and two engineering 
technologists were appointed to vacant positions. 

The following positions were vacated: 

1 - Engineer Il - Resigned 

1 - Technologist IV - Resigned 


1 - Technologist Ill - Transferred to Physical Plant Division. 


On March 31, 1972, the Engineering Branch had a total staff complement of 55, consisting of the following: 


20 - Engineers 

21 - Technologists 

1 - Administrative Officer 

3 - Clerical Staff 

6 - Instrumentmen (on Wages) 
4 - Survey Aides (on Wages) 


The Engineering Branch processed a total of 229 projects for a total construction value of $12,974.500. Of 
this amount, 87% involved work of an engineering nature only and 13% was engineering work supporting the 
Architectural Branch. The Engineering Branch design staff completed 194 projects for a construction value of 
$4,965,480.00. The remainder of the work was carried out by private consultants. 


During the 1971/1972 fiscal year, 34 different consultants were engaged to carry out various surveys, 
studies, designs and supervision work for the engineering branch. The total fees paid out to these firms 
amounted to $854,616.00. In addition to the above, seven different firms were retained to carry out a program 
of soils testing and foundation investigations for buildings and other structures. A total of $39,786.00 was paid out 
to these firms. For the program of water well drilling and testing, which was necessary to supply potable water 
to our building sites where required, two firms were employed to carry out the testing and supervision services 
at a total cost of $5,614.00. 


All funds paid out to consultants include actual fees, expenses, costs of tests and other services. For all 
consultants commissions, a list of names is prepared by the Engineering Branch. From this list, a consultant is 
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selected by the Private Consultants Selection Committee, consisting of the Deputy Minister, the Director of Design 
and Construction, the Director of Engineering Branch, the Director of Architecture Branch and the Director of 
Administration. For projects involving fees over $2,500.00, a formal agreement between the Department of Public 
Works and the consultant is prepared. This agreement is signed by both the Deputy Minister, on behalf of the 
Department of Public Works, and the consultant and defines the consultant’s responsibilities, the Minister’s res- 
ponsibilities, the general conditions and the manner of payment. 


Construction of underground utilities, including sewer, water, power and service corridors, continued at 
the University of Alberta. An amount of $4,750,000 was budgeted for the utilities work on the overall University 
of Alberta campus and the major contracts completed during this fiscal year were the following: 


Phase Viof Sewerage Collection’ System) a5 erence ceee eae eee eae eee $ 390,833.50 
Phaseillbcof the:Services*Cormidon asses ere eee ee ee $1,504,325.75 
IN oxsoyfextora) Whatht IN@s 25 SKoWhin) HONE LAGI cconssccniunsssesassenabocdaerssoancaceussunssuamnoonenarabe $ 168,133.47 
Condenser Water System serving the South Power Plant 00... $ 249,203.71 


Phase’ llcof the Services Corridors see certo teeter eee cence eer $1,542,164.18 


Phase’ Illab of the:-ServicesxCornid Org ee eee eee eee $1,479,550.00 


In addition to the above major contracts, there were numerous minor contracts undertaken to connect the 
various buildings on campus to the primary distribution and collection systems. 


During the past fiscal year, the Engineering Branch has continued its intensive involvement with the Fish 
Hatchery and Rearing Station at the Pearce Estate in Calgary. A contract for $4,856,633, for the erection of this 
facility, was awarded in July, 1971, and construction began shortly thereafter. As of June, 1972, an estimated 
amount of a little over 60% of the work was done. This facility is not expected to be ready for turnover to the 
occupants before the spring of 1973. During the period construction has been going on, the water wells for 
this facility have undergone a full year of testing at full capacity and have lived up to all expectations. 


For the campus of the Southern Alberta Institute of Technology, the Engineering Branch designed a 610-car 
precast concrete parking garage for which a contract for construction was awarded in July of 1971. Although 
the time for construction was severely limited, the $1,040,000. structure was completed by the scheduled date of 
April 1, 1972, with the help of new management and scheduling techniques employed by the engineering staff. 


As in the previous fiscal year of 1970/1971, when the Northeast Waterline was built, the Engineering Branch 
administered, on behalf of the Parkland Water Board, the construction of another waterline to run west of Edmon- 
ton to bring water from the City of Edmonton system to the towns of Spruce Grove and Stony Plain, as well as 
to citizens and business firms in the County of Parkland. Contracts were awarded in November of 1971 in the 
amount of $997,681.21 for Stage | and Stage II of the waterline. The total cost of this project, including right-of- 
way costs and other work involved in this undertaking, will amount to $1,275,000. It is expected that this line 
will be ready for operation by about August of 1972 or shortly before. 


Important assignments of the Engineering Branch are the tasks of carrying out research in the Building 
Sciences and acting as consultants to all Government Departments, Commissions, Boards, etc. As a result of the 
research, which involves a great deal of field observation and study, there is generated a substantial amount of 
new information and methods which is fed back to the architects and engineers designing buildings. This infor- 
mation is not directed solely to staff in the Department of Public Works or even other Government Departments, but is 
made available to private consultants as a public service. As a result of the Branch’s role of acting as consul- 
tants on engineering matters related to buildings, the senior engineering staff perform work for the Universities, 
the University Hospital, the Liquor Board, School Boards and carry out checking of all work for which the 
Department retains private consultants. 
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ANNUAL REPORT 1971/1972 
CONSTRUCTION BRANCH 


DEPARTMENT OF PUBLIC WORKS 


The Construction Branch of the Department of Public Works is responsible for the supervision of building 
contracts awarded by the Department. It is the foremost concern of the Construction Branch to ensure that 
construction proceeds according to the plans and specifications, that costs of extras are controlled, that projects 
are completed and readied for occupancy by the tenants as scheduled and that money payments are made to 
the Contractors according to the progress of the work. 


During the fiscal year 1971/1972, the Construction Branch continued to exercise field supervision and cost 
control of the Department’s new construction program derived from general tenders, purchase orders, and minor 
contracts. This control was exercised through the individual construction inspectors who provided either resident 
inspection at major project sites or visiting area coverage of groups of smaller projects. The staff were grouped 
administratively in four sections, comprising a small Clerical H.Q. Unit of 4, a Technical Trades group of 8 with 4 
specialties covering the entire north and south, a General Construction Regional Office in Edmonton and a similar 
Regional Office in Calgary. The four sections reported directly to the Branch Head, Mr. E. M. Silver, P.Eng., who 
as Chief Construction Engineer was located in Edmonton. 


The cost of the 32 projects carried through into the fiscal year 1971/1972 amounted to $22,887,536. Of these, 
the Law Courts in Edmonton (10.4 million), The U. of A. Services Tunnels and Utilities (5.419 million), the Alberta 
Vocational Centre (4.575 million), the Court House Parking Structure (0.387 million) in Calgary and the Thorhild 
Senior Citizens Home (0.397 million) will carry through to completion in the 1972/1973 financial year. 


The cost of the 74 large and small projects started during the fiscal period 1971/1972 amounted to 
$20,567,946. These included Highways Garages (20), Treasury Branches (7), Senior Citizens’ Homes (4), Senior 
Citizens’ Homes Additions (12), Provincial Buildings in Brooks and Vegreville, a Parking Structure (1.04 million), 
a Trade & Technical Engineering Complex (1.185 million) and Utilities Services Tunnels, Phase IIA and IIB, all 
at S.A.I.T., a Fish Hatchery & Rearing Station (4.856 million) in Calgary, a Student Activities Building (2.515 million) 
at N.A.I.T. and the Alberta Health Care Insurance Commission Building (2.06 million) in Edmonton. 


The cost of the 69 projects completed in 1971/1972 amounted to $9.102 million. These covered a wide 
range from Salt Sheds (8), Metal Storage Buildings (15), Highways Maintenance Garages (13), Treasury Branches 
(3), and a Senior Citizens’ Home at Thorhild to the U. of A. Services Tunnels and Plant Utilities (5.419 million). 


The total construction load in hand during 1971/1972 of $52,558,261.30 covering work completing, continuing, 
and starting, presented a continuing challenge to the staff of the Construction Branch, who continued to strive for 
the high standards of construction and work quality required by the project drawings and specifications. Much 
time was again devoted to the finalization, deficiency clean-up, and problem-solving required in connection with 
55 projects worth $20,956,250.34, whose 12-month warranty period ended during the fiscal year. 


Action was initiated during the year in combining with Physical Plant staff in the handling of special projects, 
with Properties in the renovation of work space, and with one other outside agency in the inspection and quality 
control of their contract work program. On the Magistrates’ Court and Remand Centre being constructed under 
the joint auspices of the City of Calgary and the Province, the Construction Branch provided a Senior Construc- 
tion Inspector as a full-time resident on the site to ensure compliance with government requirements, quality of 
work, and control of costs. 


The project team concept was further advanced by the Branch Head, who also continued his search for 
improved work methods and cost controls on the project sites and within the Construction Branch. 
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ANNUAL REPORT 1971/1972 
PHYSICAL PLANT DIVISION 


DEPARTMENT OF PUBLIC WORKS 


The Physical Plant Division is responsible for the operation and maintenance of all Government owned 
buildings and institutions, with the exception of the self-governing institutions such as the Universities. The 
Physical Plant organization consists of management staff, tradesmen and supporting staff, custodial staff, heating 
plant staff, and groundsmen, to operate and maintain these buildings and associated grounds. 


The Physical Plant Division is composed of four basic units: 


1.0 OPERATIONS UNIT 


The Operations Unit comprises the majority of the employees of the Division and is responsible for an effec- 
tive standard of servicing, operation and preventive maintenance of all buildings under the jurisdiction of the 
Department of Public Works. More specifically, the Operations Unit is responsible for providing: 

1.1 operating and maintenance services in Government-owned buildings; 

1.2 the supply of utilities to all Government buildings, and the operation of heating plants; 

1.3 suitable environmental conditions within these buildings; 

1.4 caretaking services in most buildings; 

1.5 minor and urgent construction work; 

1.6 effective communication with client departments on the above matters. 

Preparation of annual estimates and control of expenditure of funds pertaining to the cost of servicing, 


maintaining, renovating and operating buildings which includes the cost of labour, equipment and materials falls 
under the jurisdiction of this group. 


Security Services are provided at the Legislative Building and Grounds, Provincial Museum and Archives, 
and Auditoria and various Alberta Hospitals. Canadian Corps of Commissionaires Incorporated employees are 
utilized extensively for this purpose, as well as for the control of parking and traffic in parking lots. During the 
year, use was made of private firms which offer security services, utilizing specially trained employees. 


2.0 DEPARTMENT OF PUBLIC WORKS SHOPS 


The Department of Public Works Shops provides a readily available source of trades expertise and manpower 
for the use of the Physical Plant Division. 


Areas of involvement of this service organization are: 

2.1 manufacturing of specialty furniture and equipment; 
2.2 routine and emergency maintenance services; 

2.3 renovation and alteration services; 

2.4 materials specifications and ordering assistance; 

2.5 inspection services; 

2.6 transportation services for this and other departments. 


Mechanical services for the Government car and truck fleet for this and other departments are available at 
the Government Garage in the Terrace Building. 
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3.0 ADMINISTRATION SECTION 

The Administration Section consists of personnel who perform the required accounting and administrative 
duties for the Division. Vital functions of this group includes: 

3.1 exercise of control over procedures, methods and practises for the expenditure of funds; 

3.2 formulation and implementation of systems to assist management in their decision making; 


3.3. providing consulting and training services to the Division’s personnel in regards to accounting and admin- 
istrative matters; 


3.4 furnishing of statistical and cost control information for the Division; 


3.5 tendering, ordering and processing requests for materials and services for all buildings under the juris- 
diction of the Physical Plant Division. 


4.0 SPECIAL SERVICES SECTION 


The function of the Special Services Section is to provide technical consulting services to the operating 
group of the Physical Plant Division. At the present time these services are offered in the areas of heating, 
ventilating and air conditioning, office layout and drafting, custodial consulting, and general project work. 
Special Services is usually called upon to provide the following range of services: 


4.1 consultation on abnormal problems arising out of the operation of Government facilities; 
4.2 c-ordination of programs of a Province-wide nature, such as the present Preventive Maintenance Program; 


4.3 economic studies on the efficient utilization of Government Resources, including economics of building 
operation and operation cost analysis; 


4.4 providing specialized expertise when the requirement for technical training arises. 


Funds provided for the Physical Plant Division and the expenditures for the 1971/1972 fiscal year were as 
follows: 


APPROPRIATION DESCRIPTION ESTIMATE EXPENDITURE 
2609 Physical Plant Division Administration .......0.00....000.... $ 1,423,500.00 $ 1,422,514.41 

2610 Maintenance and Operation of Physical Plant ................ 29,183,760.00 27,101,438.28 

2620 Government Automobile Services oo... cecccceccceeece ee eeee 98,570.00 105,033.32 

2684 Feating Riantsi— Equipments. cise eee eeeetecess 173,850.00 86,924.22 
TRONS dares Ara tomies nba cea eek ae eyecare arouse cn nueenicscarener eae Emenee $30,879,680.00 $28,715,910.23 


Funds were also provided in Appropriation 2699—Maintenance and Construction Salary Pool. This appro- 
priation is utilized for payment of salaries to Managers, Building Superintendents, Caretaker Supervisors, Auto- 
motive Operators, Tradesmen, Utility Workers, Labourers, Heating Plant Staff and Grounds Staff. The salaries 
are then charged to the Capital and Income Appropriations and this appropriation is reimbursed. 


Restraint of expenditures continued throughout this fiscal year, as is reflected in the total estimated and 
total expenditure amounts. 


A total of four hundred three capital construction jobs were undertaken by the Physical Plant Division during 
1971/1972 fiscal year with expenditures of approximately $3,600,000.00. This work was more expediently done 
by the Department because of its specialized nature, and was carried out with the approval of the Deputy 
Minister. Most of this work was required at institutions, hospitals and public buildings where normal business 
activity was carried out during construction. 


The reorganization of the Physical Plant Division has progressed in accordance with the guidelines laid 
down in the “Organization Announcement’ dated August 1969, and all four phases are now basically complete. 
Effective October 1st, 1971, Phase IV, the final stage of amalgamation was implemented, dividing the Province 
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among three Physical Plant Administrators who are respectively responsible for the Northern, Central and 
Southern region. The organizational structure of the Physical Plant Division seeks to provide greater effective- 
ness and better liaison with client departments by having one individual held completely responsible at each 
institution or building for the servicing, operation and maintenance of all facilities under the jurisdiction of the 
Physical Plant Division of the Department of Public Works. 


On April 1, 1971 the responsibility for fire fighting services at Alberta Hospital, Ponoka; Alberta Hospital, 
Edmonton; Baker Memorial Sanatorium, Calgary; and Alberta School Hospital, Red Deer were transferred to the 
Department of Public Works, Physical Plant Division. 


The Physical Plant Division, at the request of Canada Manpower, was instrumental in conducting a Caretaker 
Training Course at the Alberta Vocational Centre, Edmonton. The course was for a duration of five weeks and 
proved to be a successful venture as eight of the eleven participants were gainfully employed prior to completion 
of the training program. 


In-service Training Courses and Workshops have been initiated for Caretakers, Caretaker Supervisors and 
Building Superintendents in an effort to familiarize these employees with new products and improved methods 
pertaining to the custodial field. 


Operator Training Courses related to the mechanical operation and maintenance of buildings are being pro- 
vided to assist personnel in upgrading their skills in these areas. 


The Physical Plant Division is in the process of launching a comparative cost analysis to evaluate the 
relative merits of performing maintenance projects by our forces as compared to performing this work by the 
private sector. Greater efficiency of the Division’s forces, tendering of projects in areas where the private 
sector is more effective, and more economical maintenance are but a few of the anticipated results of the study. 
A work order costing system has been developed to accumulate costs on various projects in order to provide 
accurate cost accounting information for cost analysis purposes. 


The Division has taken full advantage of the Staff Development Program which is provided by the Personnel 
Administration Office. Approximately two hundred fifty Physical Plant Division employees have participated in 
this program during the 1971/1972 fiscal year. 
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ANNUAL REPORT 1971/1972 


STOCK ADVANCE BRANCH 


DEPARTMENT OF PUBLIC WORKS 


This section of the department is responsible for the administration of the Stock Advance Fund and the 
inventory of machinery, equipment and material necessary for its operation. A sum of money is allocated each 
fiscal year to the branch as a working fund in order that the department may purchase and maintain a stock 
of machinery, equipment and material. This provides an immediate source of supply for the government trade 
forces, thus eliminating unnecessary delays and reducing down-time to the minimum. The funds advanced in 
the year 1971/1972 were $1,500,000.00. 


The main function of the Stock Advance Branch is to provide a material warehousing service where more 
than 4,000 stock items are held available. These items include building materials, furnishings, automotive and 
equipment parts and gasoline. The operation of the Stock Advance Fund allows the branch to obtain all the 
benefits of bulk purchasing. Purchases are made through the facilities of the Government Purchasing Agency. 
The stock is charged, as issued, against various departments, services and government-sponsored activities. 


A stock of building and industrial equipment, including a fleet of trucks, is purchased out of the fund, is 
maintained by the branch and is an immediate source of supply through rental to the various departments. 


A stock of office furniture is purchased and maintained for standardization of government offices throughout 
the province, and is charged, as issued, against the various buildings. 


Building Material and Equipment Rental Catalogues, which are revised annually, are distributed throughout 
the government service. The branch also undertakes other promotional and informative activities to develop and 
maintain a quantative foundation with relation to cost benefits and target priorities of departmental programs and 
budgets. 


The department operates production shops in the cities of Edmonton and Calgary. When a special item of 
furniture or equipment is required which is not readily obtainable from an outside supplier, it is manufactured in 
our own shop. The cost is obtained by issuing a Stock Advance Job Order for the work involved. This permits 
the Stock Advance Section to obtain the cost of the work and thus charge the total manufacturing cost to the 
particular department or service. 


The department also operates an automotive garage and when a unit operated by a department requires 
repairs, the cost is obtained and charged in a similar manner. 


A ten percent charge to cover supervision and administration is made on all operations. The profits arising 
from the operations of the year, as shown by the statements certified by the Provincial Auditor, are transferred 
to the General Revenue Fund. 


The branch has a total staff of 28 employees, divided into a stores section located at 11244 - 120 Street, 
Edmonton, and an accounting section located in the Department’s main administration office in the Terrace 
Building. 
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ANNUAL REPORT 1971/1972 
PERSONNEL BRANCH 
DEPARTMENT OF PUBLIC WORKS 


The retirement of Mr. S. E. Kenworthy as Deputy Minister of the Department headed the senior staff changes 
this past year. After a distinguished career with the Government of Alberta, spanning a period of 31 years, Mr. 
Kenworthy retired to Victoria, British Columbia. His successor, Mr. W. A. B. Saunders, P.Eng., formerly President 
of the Northern Alberta Institute of Technology, joined the Department September 1, 1971. 


Mr. W. A. R. Barry, Department Personnel Officer for seven years, assumed a position in the Personnel Ad- 
ministration Office effective February 1, 1972, and was succeeded by Mr. A. B. Potvin who came to us from the 
Department of Highways & Transport where he was Personnel Director. 


After a Canada-wide advertising campaign, the Department was successful in locating a new Chief Mech- 
anical Engineer. Mr. R. B. Smith, P.Eng., of Fredericton, N.B., assumed his new duties in the Mechanical Section 
of the Engineering Design Branch in March, 1972. 


The amalgamation of the former Utilities and Maintenance Branches was completed with the implementation 
of Phase IV of the creation of the Physical Plant Division. To complete the amalgamation, Mr. J. C. Burton, 
P.Eng., was promoted to Physical Plant Administrator for the northern area of the Province, and Mr. J. C. Richl, 
P.Eng., was appointed his replacement as Special Services Engineer. 


The Physical Plant Division also announced the appointment of Mr. B. Tomlinson as Shops Administrator. 
Mr. Tomlinson will be responsible for the Physical Plant Shops in Edmonton and Calgary. 


Overall, the Department’s staff establishment decreased by 144 permanent positions from the previous fiscal 
year. This resulted from the abolishment of 154 existing positions and the creation of 10 new positions, 8 of 
which were created to accommodate transfers from the Department of Agriculture. 


During the 1971/1972 fiscal year the Department Personnel Office processed 132 requests to review the 
classification of permanent positions. Of these, 49 positions were reclassified to a higher level; 32 remained 
unchanged, and 38 were reclassified to a lower classification. The incumbents of two positions appealed classi- 
fication decisions to the Classification Appeal Board and both were deemed to be properly classified. We await 
decisions on 17 positions. 


Employee interest in training programs continued to rise, with increases in both the numbers attending 
in-service courses and those undertaking various programs on their own time. In all, 289 employees attended 
short courses or seminars provided throughout the Province by the Organization Development Division of the 
Personnel Administration Office. The Department Training Costs Committee considered applications for reim- 
bursement from 48 employees who had successfully completed courses related to their work. The Committee 
awarded a total of $2,452.00 in reimbursement for expenses incurred taking these courses. 


STATISTICAL DATA — ESTABLISHMENT 


The following provides a record of establishment changes during the past five fiscal years: 


1967- 1968- 1969- 1970- 1971- 

1968 1969 1970 1971 1972 
Positions — Beginning of fiscal year ..... Pest Ra eee eee ence 2063 2293 2338 2325 2284 
ANCCITION Smee emer ce rt entree ene Lo Ae, SA elie 274 159 100 107 288* 
ANOLON UAE LANES sce aateduaaetnndiaadte ume bain gelatine take see NCAnauceR eee eeuce a teAnG 44 114 113 148 432* 
Positions:——Endson fiscalkyean ow. chee eee 2293 2338 2325 2284 2140 


* Includes changes of appropriation within the Department. 
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STATISTICAL DATA — TURNOVER AND COMPETITIONS 


1967- 1968- 1969- 1970- 1971- 
1968 1969 1970 1971 1972 
Resigned (including temporary & summer 
reliefemploye@es) isc are eee ee eee 160 198 192 108 98 
Retired 2.72.25 poeensencaten nee ore ee ohare nome ene ee ocr Cee 45 50 47 48 48 
D@COASE Fikes cla Rye aera recta ee er es 14 iil 15 11 16 
Transferred to other Departments ................0000.cccccceeeee 15 10 16 22 8 
DISMISSEG jhe deacon cee oe eon eaten ae ncaa na ee 14 13 23 12 5 
TOTAL TERMINATIONS ice ree treet noc e eeeeere 248 282 293 201 175 
Vacancies Advertised through 
Personnel Administration Office ......0..0.000000e. 194 108 159 116 132 
Positions Advertised through 
D:P:W Competitions: 2.5.4 eee ee 177 131 54 23 32 
TOPARVACANGCIESSADVERTISED eee eee nie eee ee 371 239 213 139 164 


STATISTICAL DATA — WAGES STAFF 


The following provides a record of some measure of the changes in numbers of wage employees that occur- 
red during the year: 


1967- 1968- 1969- 1970- 1971- 
1968 1969 1970 1971 1972 
EMPLOYEES 
Beginning of: fiscaliyeanstrew. ee cerca teen eet eee 683 443 386 380 428 
Endiofitiscall year i.e) INS 5 ee ee ee een 707 409 370 411 454 
Average. per month»<.....cc4- cence eee ee eee 868 470 454 449 485 
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ANNUAL REPORT 1971/1972 
CONTRACTS BRANCH 


DEPARTMENT OF PUBLIC WORKS 


The main functions of this branch of the department are: 


(a) to maintain strict control of expenditures within the Capital Construction and Furnishings and Equipment 
Appropriations. 


(b) to apply for additional funds when required. 


(c) to print and issue drawings, specifications and addenda for all projects for which the department has 
invited tenders. 


(d) to compile Capital Construction and Furnishings and Equipment Estimates. 

(e) to requisition furnishings and equipment to meet the needs of all government departments. 

(f) to maintain an inventory of all furnishings supplied to various Government Offices throughout the Province. 
(g) to acquire all used furnishings declared by the departments and re-allocate where needed or declare to 


the Alberta Commercial Branch as surplus to our needs. 


The Contracts Branch is operated by a staff of fifteen employees and is divided into a Blueprinting and 
Duplicating Services Section, an Order Desk, a General Administration Section, and a Used Furniture Section. 


During the year under review, the branch administered two Appropriations — 2682 - Sites and Construction, 
and 2683 - Furnishings and Equipment. Expenditures under these Appropriations were: 
2 OG 2a a eee cnet NN fy percent Aa oe Mette see Sa eects Oar aoiab ony avvudemeies $39,512,406.26 
OX STSEE SS Fah Sago ke PHASE Lat sro nonce ua Sch AOR EE e RREEHE: ROARS HISC73 OOP Ec EAD. nae RE RE eT a toe een Ne oo oa $ 3,931,939.86 


The Order Desk section processed approximately 5,000 requisitions from other government departments for 
furnishings and equipment. 


The Blueprinting and Duplicating Service printed 5,187 sets of drawings of an average of 40 prints per set. 
They also Xeroxed 1,500,000 pages of specifications. 


The General Administration Section prepared tendering documents, advertised and issued drawings and spe- 
cifications for 137 projects. Microfilming of plans of all government buildings were completed during the year 
and the record films were sent to Regional Emergency Government Headquarters, Penhold, for safekeeping and 
for reference in event of national or provincial emergency. Duplicate films are held in the Printing Section 
where they may be examined by means of a Microfilm Reader/Printer. 


The following progress was made in the Used Furnishings Section: 


(a) an inventory of furnishings was completed March 1, 1972, and an inventory control is scheduled to be 
completed by December 1, 1972. 


(b) Furnishings and Equipment were received and placed in Senior Citizens Home, Lamont, Provincial Building, 
Grande Cache, Hospital Services Commission, Edmonton, and in two buildings at Oliver Mental Hospital, 
Oliver. 


(c) this section has two warehouses, one for the Northern area located in Edmonton, and one for the South- 
ern area located in Calgary. 


Many requests for furnishings were filled by the supply of used furniture. Had new furniture been supplied 
it would have cost approximately $125,000.00. Also, used furniture for an estimated market value of $35,000.00 
was turned over to the Alberta Commercial Branch for disposal. Replacement value of Furnishings in stock as at 
March 31, 1972, is estimated at $50,000.00. 
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ANNUAL REPORT 1971/1972 


PROPERTIES ADMINISTRATION BRANCH 


DEPARTMENT OF PUBLIC WORKS 


Various functions within the Properties Administration Branch are handled by a staff of 18. 


THE FOUR MAIN FUNCTIONS ARE: 


1. To provide accommodation for all government departments. 
2. To provide leased accommodation for those departments which cannot be housed in government buildings. 
3. To acquire sites for all government projects. 
4. Administration of all taxes pertaining to properties and local improvements. 
The above functions can be more specifically described as: 
(a) Supplying and moving of telephones 
(b) Administration of grants in lieu of taxes 
(c) Provision and allocation of parking and collection of parking fees 
(d) Custody of records and Certificates of Titles 
(e) Documentation relating to transfer of properties 
(f) Compilation of statistics related to occupancy of government buildings, occupancy of all leased accom- 
modation and maintenance of property acquisition cards, tax cards, insurance cards, government and 
leased accommodation plans 
(g) Administration of “Public Works Development Areas” 
(h) Representation on ‘‘Property Committee’? when the government works in unison with other agencies for 
assembly and controlled development of lands 
(i) Co-ordinating the implementation of survey requirements of the department with the Director of Surveys, 
Department of Highways 
(j) Payment of utilities 
(k) Insurance on buildings for fire, contents and public liability 
(1) Negotiations for properties 
(m) Property appraisals 
(n) Disposal of properties surplus to government requirements 
(o) Negotiation for easements and rights of way over privately owned land 
(p) Granting of easements and rights of way over crown owned land 
(q) The administration of all cafeterias and canteens. 
Land acquired for government projects comes under the following: 
1. Immediate requirement 


2. Requirements for the next fiscal year 


3. Long range planning requirement: With respect to the long range requirement The Public Works Act provides 
for an area to be set aside as ‘“‘The Public Works Development Area’ and examples of this type of control 
was the acquisition of land in the north Garneau Area, Edmonton, for the University, the assembly of land for 
the Edmonton Law Courts, and the continuing acquisition of land for the Government Area, Edmonton. Rapid 
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growth in the Province and particularly in Edmonton and Calgary has established definite trends for increased 
land costs which have varied from 6% to 10% above last year. This prompted negotiations involving the 
acquisition of 29 properties, at a cost of $1,242,381.74. There were also 11 properties sold, 1 acquired by 
exchange and 1 disposed of by exchange for a total of 42 properties. The acquistion of a leasehold interest 
for a site for a Provincial Building in Jasper National Park involved a transfer via the medium of the Alberta 
Liquor Control Board, due to the fact that under existing Legislation appertaining to National Parks, the 
Crown in the right of Canada could not transfer to the Crown in the right of the Province because the Crown 
is one and indivisible. 


The Branch administered 374 rent payable leases for 1,008,501 square feet of office and storage space total- 
ling $3,293,028.57. There were also 197 rent receivable leases totalling $909,873.66. Of these, 19 were farm 
leases involving 5,116 acres of land which had been declared surplus to the Attorney General’s Department’s 
requirements. 


A total of 5,376 parking stalls were administered of which 939 were leased from private owners. The gross 
from all stalls was $185,126.00. 


Payments for Grants in lieu of taxes were made amounting to $3,532,468.09. Payments for Local Improve- 
ments were made in the amount of $71,666.05. 


Telephone accounts covering rentals and installations reflecting a total cost to the government of $1,334,184.73 
incurred a new system of handling the telephone accounts. 


The demand for more service by Government is ever increasing and with it will increase the need for more 
building sites, more leased space, the payment of more grants, and a host of other services, necessitating addi- 
tional staff in the near future. 


THE CROWN PROPERTY MUNICIPAL GRANTS ACT 


Under “The Crown Property Municipal Grants Act’, being Chapter 81 of the Revised Statutes of Alberta, 1970, 
and amendments and regulations thereto, grants are paid on all Crown-owned properties other than the following: 


(a) real property forming part of an undertaking in respect of the conservation, irrigation, reclamation, 
rehabilitation or reforestation of land. 


(b) any park, historical site, monument or museum; 
(c) except when otherwise prescribed by the Provincial Treasurer, real property leased to or occupied 
by a person from whom the municipality may, by reason of his interest in the property, levy and 


collect a municipal tax; 


(d) real property used for or in connection with academic, trade, forestry or agricultural schools, colleges 
or universities; 


(e) real property used for or in connection with hospitals and mental institutions; 
(f) real property comprising streets, lanes, roadways or road allowances; 
(g) (deleted by amendment); 


(h) real property owned by the Alberta Liquor Control Board, the Alberta Government Telephones Com- 
mission or the Workmen’s Compensation Board; 


(i) any specific property or class of real property exempted from the provisions of the Act by the Lieutenant 
Governor in Council. 


In addition to this, grants are paid on any buildings which would otherwise be excluded but which are 
serviced by local utilities services, such as forestry ranger buildings. 
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GRANTS IN LIEU OF TAXES 
Paid to 


VARIOUS CITIES, TOWNS, VILLAGES, COUNTIES, MUNICIPAL DISTRICTS 
IMPROVEMENT DISTRICTS AND SPECIAL AREAS 


1971/1972 


During the fiscal year 1971/1972, a total of $3,568,014.42 was paid to the following Cities, Towns, Villages, Coun- 
ties, Municipal Districts, Improvement Districts and Special Areas throughout Alberta as grants in lieu of taxes 
for government properties. The amounts listed were gross disbursements, and a total of $35,546.33 was received 
as reimbursements from various sources as listed. The net total amount for 1971/1972 was, therefore, $3,532,468.09. 


Location Amount of Grant 
GILV ROMEO AL GARN aera nets ane ean: $ 624,445.12 WORN) COP MUNG TRVAM TaD asssosonsessensecestacacconentnouare 1,733.91 
CiivmOneCAMIRO SEs orice. sccunsecoeeeesee 20,831.20 TOMO fal WAININIIN Gite eee eee ee 3,171.48 
CitveommDRUMBEELERT 2.2 17,585.03 JTiownsoisMAYERTIE ORPRE sy sn ere 4,118.10 
CitveOnmEDMONTON GS eres renee acess 1,717,743.71 WRONRMIAL iF IMKCILISINTINVAIN csoanpesgnnanatassoobeceesnocaee 124.77 
CitveoieGRANDE RRAIRIE 2. cpr 64,295.23 TONY) OLE IMKOVRUIN WANES coe eo cennescanone sdecos 8s 553.35 
CitvVeOreitiE RIDGE ese 54,093.39 TONY OLE ANVANNTIIOINY sancroasscoeccoonsaronandectaesonecses 1,476.00 
CiivactaMiEDICINE SATs cac.c-.. eect 32,662.89 TOW NMROMOL DSS cee so wet a eee eee ise 12,469.14 
Citi Oli (RSI) IDISEARY codice cierocenneecsseanocoslna wee 32,964.05 MOWinieO fm ONIN Beeven, ce heen eect cere 153.00 
Citveot WETASKIWIN Sie24. ones: 15,814.45 Wow Oi TISINGE TRINASBY cecsconssaassosnsosedeoarsre 28,027.44 
Townwot PINCHERICREEK =e 443.04 
OW hOn AMHABASGAy en. ocean 16,806.79 TOWN fale © Ni@K Aveta eyecare 1,890.40 
ROM NEOM DART EAD ee rsee eeican ses 7,290.02 MOWNMOta RON © Silene eee eee: 2,471.00 
MOWnEOtmBSEAVERFODGE Rese ee 1,516.68 TWOWUT Cit TRINABIEN?  cnosocpnasosnocscsossdooeanncnotemoncee 1,960.31 
Town of BLACK DIAMOND. .................... 249.60 Town of ROCKY MOUNTAIN HOUSE .... 15,440.25 
Own OfPBLAIRMORES veteeecescee eee. 8,864.10 MOWneOleSMAVESILTA KES aes eee ees: 11,215.10 
Tow Mmot BOW ISWANDT essen 1,770.24 Westin Ci SIMMORC [YN ME cncoseccsosceonpocnarectone SOS 
MaWeOln BROOKS jaceceeescicdesiesSeosnonetes 2,873.64 TOMY Oi SPURT TRNAS ccccccccesroscorestsancoaaee 4,696.40 
ownmohecARD SiON isn. o rare een 3,196.68 TOWN: Cli SIMEWINUERY soscacknssoansancaecdagonneesnsate 4,634.72 
MON MEO CASIIORS muse nor ecient sens a olehe TOW MmOtnS lem AW meen eee te eee 8,817.56 
mownmoniGlbARESHOEM ye pause nae 16,776.00 MOWnwOt Sm RAITIFIN ORE me seen iene ee ee 3,930.96 
Toxin Oi? (COTRIRVANIE. sposassacnssocacssnppengocscntor 209.76 TOWNBOis OVW ANG EIGIES teens een: 2,125.44 
TOWnmote OWDEIEAKE weer eee 1,064.88 TOWNIROTRAIB E Riera tee coerce ee 2,594.76 
OW MOT GCOLEMAN eect sceeea erences 850.40 VOW OW NFALRVSS VAMLTES)  cancrnondacsadasnoossoonous 6,069.90 
TOWN Ole CORONATION ere. ee 7,457.88 TOWNMOLmROGH Wi cere: ree erent ere 1,569.10 
TOMWNEOMDIDSBUR Yue nee seat: 627.30 Wowint OF TWO TRULES), srocesteetaatlocsoanseoisatsnor 2,329.80 
TOW NOs RAVTON WAIISE Vag tn. ce. cere. 1,806.40 TWIN). GO WATETLIBY AVE sceletest sasnsonsnlenscenecosen: 3,205.94 
TOWNE {in DSONite retire ret eee ce eee 19,557.45 TRON Gr MAESIRIEWANLTSS scan cubnagnesbastanonen 7,645.24 
WOM UAY CLP AINE MISTER 3s secoce tessa sn sevepsbooraneaeacodcce 8,035.23 ROW NOt Er NiIEL© Nien erg eee ee 9,299.12 
TOWN) OL FORM MACHEEO Die... cf... te 7,871.04 UCR SON AVAIMIINKG: 2. otchdentenGa see soaneebeane sbocece 2,937.60 
Town of FORT McMURRAY ................... 8,886.75 TOW Ma fee VWI AN eee ts ne ee 1,971.20 
Town of FORT SASKATCHEWAN ..... oe 44,334.76 Town One WAINWRIGE mee ee 2,409.44 
OW MOLE EO XaCREEKieee yer 1,921.50 TRON ON, WMESUILOYGIK cososuesivacsnoeeastorepnanene 1,063.77 
mown of GRANDE CACHE... te. 17,940.00 own ofaWilini=GOURimeumencsscn ee 4,103.43 
TOW nO GG RAINU Meese were sent ote oe. 784.92 
jmowneof GRIMSHAW fice eee 5,495.24 Summer Village of GRANDVIEW ............ 197.82 
MOWINROIMEEUAIN INA geen wee re ieee ere ene 11,249.50 Viillagemo fe AND REV ser ee eee er eee 798.00 
Trem GF TUGTE) TYEE ee cscescgnastonoshocrinehnweess 1,876.52 Villagosofiee|SEKE Rm settee ee 352.80 
TOWN OLMRIUNTIOND ease wetter e were. 4,598.18 VillagexomMBONTACCORD= 300.16 
TOWNE Of anGH RRAIRIES caeceet ete ene 9,651.72 WANE) TOF TEXONIDIEIN saccisscinntstnarmnernonysuesurece 397.60 
OMVMMOMIININ ES All eneereees ce eee arereree an 2,269.80 WAI vores Volt [EXON AMS” 055 Ma ssesnch: astootenetinivocasurees 42.16 
OW Ota IN IAIEAM eae icnca ater sert eens tree 3,194.89 VillagesofeS eR EI© Niger eee nc ceceeneea 2,037.75 
OWMTOMEACHIEA, BICHE. ss).cenretencce: 10,587.89 VillagesofeRUDEREEIMm sss ora tee 546.52 
MOWNROMCACOMBE tn. renter deter teers 7,518.70 VillagexoteGAR® LIN Ewes se seen 412.80 
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Village 
Village 
Village 
Village 
Village 
Village 
Village 
Village 
Village 
Village 
Village 
Village 
Village 


County 
County 
County 
County 
County 
County 
County 
County 
County 
County 
County 
County 
County 
County 
County 
County 
County 
County 


LESS: 


GRANTS IN LIEU OF TAXES —continued 


Or CHIPMAN coencm eee nee tee 50.46 County of THORHILD #7 ............... 
Of GLY DE acre erent oer 1,246.72 County sof WOME | EES 52/1 meee 
of CONSORT 4a «cee re ere 1,355.76 County of WARNER #5. ............... 
Of COUTTS At. Seen ree 357.69 County of WETASKIWIN #10 . 
GF CZAR ere ete 372.00 County of WHEATLAND #16 
Off DUGHESS ee ee oe ee 1,288.95 
of EAGLESHAM 2.0) ai enn. 19.50 M.D. of CARDSTON 
CLC EL NORA eae eeeee eee ee 163.15 M.D. Of FAURVIE Wis gtace ee ait 
Of HINES CREEK isc.) dace 128.25 M.D. of FOOTHILLS 
OMAY THER eee ee 307.50 MD. of PEACE (2). t.cnnc 
Ke PAINUIRO). es <  seeercstonnuaonesocrane 47.60 MEDROfeR@ CK VV een 
GLYR REN Pet or tame ee toe 1,099.44 M.D. of SMOKY RIVER ...... 
OIRVCRORI hae” eee 2,384.56 M.D. of SPIRIT RIVER ....... 

M.D. of STURGEON .... 
Of BARRHEAD ca.csctecter tome. 95.04 M.D. of TABER ....... 
GiniGAMROSE cto ome ee 277.09 MeDtof WESTBOCIKG  cecuaa eet 
Of FORTY MILE #48 220.428 28,782.20 M.D. of WILLOW (CREEK «7. ava.) 
of GRANDE PRAIRIE #1 ........... 5,689.24 .D. # 1 MEDICINE HAT 
of LAC ST. ANNE 51a) lim Mt 8,486.40 LD. # 2 REDCLIFFE 
of LACOMBE #14 oc 803:52 I.D. # 6 LIVINGSTONE RIVER ............ ; 
of LEDUC Bere 4,768.56 LD. # 7 DRUMHELLER 
of LETHBRIDGE #26 52,334.93 iD: 2 6LHIGHWOODL tee eee 
of MINBURN #27 ........ UE I.D. #10 ROCKY MOUNTAIN HOUSE . 
of MOUNTAINVIEW #27 ........ 1,937.42 LD. #14 HINTON ................ 
of NEWELL #4 10,458.81 LD. #16 ENTRANCE 
of PARKLAND #31 4,915.50 I.D. #17 HIGH PRAIRIE ............ 
CONOR oa ties 22 LDakAS-LAC LA BIGHE <0. een 
of RED DEER #28 ... eos 70 2D. gk 19. WANTIANE Ses eee 
of ST. PAUL #19 2,059.29 LD. #21 HINES CREEK 
of SMOKY LAKE #13 161-17 I.D. #22 MANNING 
of STETTEER.. oe 115.73 
of STRATHCONA #20 ... 4,461.52 SPECIAL AREA #2 - HANNA ........ 

TOTAL... Ngee Sere ee 
Reimbursement re Oil Core Storage - Calgary .................. 
Reimbursement rev ATIHABAS CAs Tireas Ui B train lai ere serene serene eee ee 
Reimbursement res ireasury, Branch Managers ReSa rarest te trees over 
Reimbursement Kes Fanmland-County Mots ZEEE RID GE sere eee eee ee eee eee 
Reimbursement re Farmland-County of PONOKA. ......00..0.......... 
Reimbursement re Farmland-Countyxofasii Alii @i@) N/A geese ee ee 
Reimbursementenem tania mn Ges se Ort mts © © YAY VV eee 
Reimbursementares Gatimlancd=\i Damo fie Sill UR GON aera 


Net Totals for Previous Five Years: 


1966-67 
1967-68 
1968-69 .. 
1969-70 . 
1970-71. 


Sell o22.20 
2,123,522.59 
2,614,096.05 
3,043,767.90 
3,021,253.09 


3,404.07 
7,729.32 
2,004.35 
8,913.35 

590.31 


8,605.45 
8,805.72 
1,438.23 
130,241.40 
95,404.17 
879.28 
18.20 
14,204.88 
2,654.76 
3,006.90 
406.91 


1,381.80 
4,286.34 
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